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FOREWORD 


Congress, through the Federal Water Pollution Control Act Amendments, 
has challenged Americans to make our waters fishable and swimmable. The 
task of cleaning up the Nation's polluted rivers and lakes is especially 
challenging because pollution comes from so many different sources. 

The Rural Clean Water Program is a response to that challenge. It is an 
effort to control nonpoint source pollution by providing technical 
assistance and cost sharing to help reduce agricultural pollution to 
improve water quality. 

Nonpoint pollution is diverse. In some places the worst pollutant is 
animal waste; in others, it is salty irrigation return flows. 

Nationwide the biggest pollutant, by volume, is sediment. In addition, 
sediment frequently carries other pollutants into our waters, such as 
fertilizers and pesticides. 

A small percentage of the land in many watersheds contributes most of 
the nonpoint pollution. Working with the U.S. Environmental Protection 
Agency, the Soil Conservation Service and other USDA agencies are 
helping Water Quality Management (208) planning agencies and soil 
conservation districts identify the areas that contribute the most 
pollution. Together, we are carefully designing strategies and 
selecting practices tailored to control water pollution. 

The success of the Rural Clean Water Program can be measured in terms of 
its effect on the environment and its important indirect effects on 
people. The ultimate result of the program will be its effect on the 
environment that will be enjoyed by future generations. It is for 
tomorrow as well as today that this challenge will be met. 
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Administrator 

Soil Conservation Service 
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NATIONAL RURAL CLEAN WATER PROGRAM MANUAL 


PART 500 GENERAL 
SUBPART A - INTRODUCTION 


500.2 


§500.0 Purpose. 

This manual sets forth the policy and procedures to carry out the 
Rural Clean Water Program (RCWP). The regulations, Title 7-Agriculture, 
Part 634 - Rural Clean Water Program Code of Federal Regulations (7 CFR 
634), have been incorporated in the manual for the convenience of the 
user. They are indented and shown in quotations. 

§500.1 Regulations applicable to purpose and scope. 

"§634.1 Purpose and scope. 

(a) The purpose of this Part is for the U.S. 

Department of Agriculture (USDA) , with the concurrence of 
the U.S. Environmental Protection Agency (EPA) , to set 
forth regulations to carry out a Rural Clean Water 
Program (RCWP) under Section 35, Public Law 95-217; 91 
Stat. 1579; 33 U.S.C. 1288. 

(b) The Rural Clean Water Program provides financial 
and technical assistance to private land owners and 
operators (participants) having control of rural land. 

The assistance is provided through long-term contracts (5 
to 10 years) to install best management practices (BMPs) 
in project areas which have critical water quality 
problems resulting from agricultural activities. The 
proposed project area must be within a high priority area 
in an approved agricultural portion of a 208 water 
quality management plan. Participation in RCWP is 
voluntary. 

(c) The program is a new USDA program and an 
extension of existing water-quality management programs 
of EPA." 

§500.2 Objective. 

Regulations applicable to program objective: 

"§634.2 Objective. 

The RCWP is designed to reduce agricultural nonpoint 
source pollutants to improve water quality in rural areas 
to meet water quality standards or water quality goals. 
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500.2 


The objective is to be achieved in the most 
cost-effective manner possible in keeping with the 
provision of adequate supplies of food and fiber and a 
quality environment.” 

§500.3 Highlights. 

description . The Rural Clean Water Program is a 
voluntary program authorized by Congress in 1977 to apply best 
management practices (BMP's) on privately owned rural land in selected 
areas. Land owners or operators in eligible project areas may enter 
into 5“ to 10-year contracts to receive cost sharing and technical 
assistance to apply these practices to help control water pollution 
resulting from agriculture-related activities. Contracts may be signed 
until September 30, 1988. 

(h) Areas eligible for RCWP projects . Each state has developed 
"208" water quality managenaent (WQM) plans that identify rural areas 
that are contributing to water pollution within the states. From these 
areas, the governor or the governor's designee selects potential RCWP 
projects. With the assistance of a State Rural Clean Water Coordinating 
Committee (SRCWCC) and following public meetings, the governor decides 
in which order these projects are to be developed. The governor 
recommends an administering agency for the potential RCWP projects and 
authorizes RCWP applications to be completed. 

(c) Eligible participants . Any land owner or operator in an 
approved RCWP project area who develops and submits an acceptable water 
quality plan for a farm or ranch to the conservation district and signs 
a contract with the administering agency is eligible to participate in 
RCWP. Assistance to develop the WQ plan is available from the Soil 
Conservation Service (SCS), conservation districts, and others. 

(d) Administering agencies . The State soil conservation agency. 
State water quality agency, or conservation district is to be the 
administering agency for the RCWP project if practicable. If none of 
these are designated, USDA is to administer the program and SCS, which 
has program leadership for USDA, is to transfer funds to the 
Agricultural Stabilization and Conservation Service (ASCS) to administer 
part of the program. 

(e) State Rural Clean Water Coordinating Committee (SRCWCC) . 

(1) The SCS state conservationist is the chairperson of the 
SRCWCC. The other members include designated representatives of the: 

- State soil conservation agency 

- State water quality agency 

- Areawide water quality agencies 
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Soil conservation districts 

- Agricultural Stabilization and Conservation Service (ASCS) 

(2) The governor may appoint other State and local agencies or 
individuals to the SRCWCC. 

(3) Other agency members of the National RCWCC that will 
participate on the SRCWCC as appropriate are: 

- Forest Service (FS) 

Farmers Home Administration (FmHA) 

Science and Education Administration (SEA) 

Cooperative Extension Service (CES) 

Agricultural Research (AR) 

Cooperative Research (State Experiment Stations) (CR) 

- Economics, Statistics, and Cooperatives Service (ESCS) 

Environmental Protection Agency (EPA) 

(f) Projects in more than one State . If an RCWP project area 
includes parts of more than one State, the chairpersons of the SRCWCC’ s 
for each state are to agree on who will take leadership for program 
coordination. 

(s) Best management practices . The state or areawide water quality 
management (WQM) plans include the best management practices (BMP's) 
needed to control water pollution. The BMP's included in the RCWP 
application must be consistent with the WQM plan. There is no national 
list of eligible BMP's, Generally, many conservation practices that 
have been used for years will qualify as BMP's if they prevent sediment 
and other pollutants from getting into the water. These include 
practices such as planting grass on critically eroding areas, 
conservation tillage, and agricultural waste management systems. 

(h) Cost-share levels . The Secretary of Agriculture is authorized 
to pay as much as 50 percent of the land user's cost of applying BMP's. 
This may be increased if there are significant offsite public benefits 
and the lower cost-share level will place a burden on the participant 
that will prevent participation in the RCWP. 

(i) Maximum Federal cost share . The maximum Federal cost share 
per participant is $50,000. When an RCWP contract is approved, the full 
amount of cost-share funds are set aside for the contract. 

§500.4 Manual supplements. 

(a) Policy . SCS state conservationists may supplement this manual 
to add to, interpret, expand, or clarify the relationships of existing 
Federal, State, or local policy or regulations to the RCWP. These 
supplement's are not to deviate from basic policy without the approval of 
the SCS Administrator. 
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(b) Pr ocedure . Supplements are to be prepared and distributed as 
prescribed by SCS Directives System procedures. In addition, copies of 
supplements should be sent to the appropriate SCS technical service 
center and other cooperating units of governments or agencies who 
maintain copies of the manual. 

§500.5 Implementation of Section 208 plans. 

(a) Relationship to Section 208 plans . There is a close 
relationship between 208 water quality planning and the Rural Clean 
Water Program (RCWP). Section 208 of Public Law 92'500 establishes a 
process to plan and implement a program to reduce pollutants from all 
p oint and n o np oint sources. The RCWP is one means by which the 
agricultural nonpoint source pollution portion of a ”208’’ water quality 
management plan may be implemented in the most critical areas. 

(b) Section 208 plan requirements . EPA requires that a ”208*' plan 
will, as a minimum: 


(1) Identify and evaluate agricultural nonpoint source pollution 
problems. The assessment should identify the extent of those 
agricultural nonpoint source pollutants, including sediment, nutrients, 
toxic chemicals, pathogens, salinity, and animal waste, that are causing 
water quality problems. It should identify polluted waters by water 
bodies, stream segment, underground water strata, etc. 


(2) Identify agricultural nonpoint source problem areas 


(3) Identify best management practices 
agricultural nonpoint source pollution. 


(BMP's) to control the 


.nf ^ Provide an environmental evaluation, including a description 
pf^the social, economic, and environmental effects of implementing tL 


portion of implement the agricultural 

in 40 CFR 35 regulations contained 

keep state and areawide water planning process to 

state program sets out a s^rateef mL The 

prevent and control pollution for’a 20 Priorities to 

That .trategy „ „vieved annually and ra"aad“af increnenta. 
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§500.6 Relationship to other programs. 

RCWP may be used in conjunction with other cost-share programs if 
there are no specific prohibitions against this in the other program. 
However, the law prohibits duplicate payments for the same contract item 
(BMP) under two or more Federal cost-shared programs such as RCWP, the 
Great Plains Conservation Program (GPCP) , the Rural Abandoned Mine 
Program (RAMP), or the Agricultural Conservation Program (AGP). If 
State or local cost share payments are made for the same item, the total 
cost share may not exceed 100 percent of the landuser’s cost. 

§500.7 Program phases. 

(a) Information and public participation phase . Because RCWP is 
voluntary, its success depends on information and public participation. 
The RCWP informational and public participation program should build on 
the programs initiated during the development of the 208 WQM plan. 
Potential participants and concerned agencies and groups must be 
informed about the key provisions of the program. This is a major 
responsibility of the Local Rural Clean Water Coordinating Committee 
(LRCWCC) . The objectives of the program can be met only if landusers 
participate and apply the BMP's on their land. This phase should begin 
well before the other two phases and continue through the duration of 
the project. 

(b) Project application phase . Adequate funding is not anticipated 
to be available to apply all needed BMP's on each farm or ranch. 
Therefore, RCWP provides technical and financial cost-share assistance 
for selected area where pollution is most critical. The governor or 
designee is to submit applications for RCWP projects according to the 
priority of problem areas identified in the "208" plan. 

(c) Project implementation phase . Projects are implemented by 
carrying out long-term contracts to install BMP's according to 
individual farm or ranch water quality plans. 
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§500.10 Regulations applicable to program administration. 

"§634 . 3 Administration. 

At the national level, the Secretary of Agriculture, 
with the concurrence of the Administrator, EPA, 
administers RCWP, The Secretary of Agriculture has 
delegated responsibility for administration of the 
program (43 CFR 8252) to the Administrator, Soil 
Conservation Service (SCS). SCS will be assisted by 
other USDA agencies in accordance with existing 
authorities . 

(a) A National Rural Clean Water Coordinating 
Committee (NRCWCC), chaired by the Administrator, SCS, is 
to assist in carrying out the Rural Clean Water Program. 

(b) At the State level, a State Rural Clean Water 
Coordinating Committee (SRCWCC) is to assist the State 
Conservationist, SCS, in administering the program. The 
State Conservationist will chair the SRCWCC. 

(c) To assure coordination at the project level, a 
local Rural Clean Water Coordinating Committee (LRCWCC) 
is to be established at the time the application is 
developed. An existing local committee may be used, 
where practicable, to perform the functions of this 
committee . 

(d) The Administrator, SCS, through the State 
Conservationists, SCS, is to enter into agreements, where 
practicable, with soil conservation districts, State soil 
and water conservation agencies, or State water quality 
agencies to administer all or part of the program for a 
project area. That portion of program administration to 
be conducted by these agencies will be defined in the 
project application and grant agreement. Where this is 
not practicable, USDA will administer the program in a 
project area. In those instances where USDA retains 
administration of the program in a project area, SCS will 
enter into agreements for the transfer of funds to the 
Agricultural Stabilization and Conservation Service 
(ASCS) for the administration of part of the program." 

§500.11 Approval of administering agency and relationship with water 

quality management agencies. 

(a) Approval of administering agency . The agency to administer all 
or part of an RCWP project is to be approved by the SCS Administrator by 
the following process: 
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(1) SRCWCC recommends administering agency to SCS state 
conservationist. 

(2) Governor and SCS state conservationist agree on the 
recommended administering agency to be included in the project 
application. 

(3) USDA, through the SCS Administrator, enters into grant 
agreements with appropriate State or local agencies or allocates funds 
to ASCS to administer all or part of the program. 

(b) Relationship of RCWP administering agency to water quality 
management agency . The management agency is responsible for 
administration of the Section 208 water quality management plan, of 
which RCWP is a part. The administering agency is responsible for 
administering RCWP and works closely with the management agency. 

(c) Dual role . A management agency may, as appropriate, serve as 
an administering agency. 

§500.12 Environmental impact statement (EIS) requirement. 

(a) The program RCWP environmental impact statement (EIS) satisfies 
the National Environmental Policy Act (NEPA) requirements for most RCWP 
projects. In extraordinary circumstances where the SCS state 
conservationist, as the responsible Federal official, determines that 
the program EIS does not adequately cover the proposed action, the SCS 
state conservationist is to prepare a project EIS to accompany the RCWP 
application. Follow the procedures for complying with NEPA in Title 7 
of the Code of Federal Regulations (7 CFR 650). 

(b) A statement by the responsible Federal official that 
environmental concerns have been adequately considered and that a 
separate EIS is not needed is to be included as an attachment to the 
RCWP application. 
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§500.20 Agencies and committees with RCWP responsibilities. 

- Environmental Protection Agency (EPA) 

- United States Department of Agriculture (USDA) 

-- Soil Conservation Service (SCS) 

-- Agricultural Stabilization and Conservation Service CASCS) 
-- Forest Service (FS) 

-- Science and Education Administration (SEA) 

-- Economics, Statistics, and Cooperatives Service (ESCS) 

-- Farmers Home Administration (FmHA) 

Local Rural Clean Water Coordination Committee (ERCWCC) 

“ State Rural Clean Water Coordinating Committee (SRCWCC) 

“ National Rural Clean Water Coordination Committee (NRCWCC) 

- State soil and water conservation agencies 

- State 208 water quality agencies 
“ Soil conservation districts 

- County ASCS committees 

" Designated management agencies 
Administering agencies 
Governors 

§500.21 Regulations applicable to responsibilities. 

"§634 . 4 Responsibilities . 

(a) Environmental Protection Agency (EPA) will : 

(1) Approve 208 water quality management plans, 

(2) Participate in the National and State Rural 
Clean Water Coordinating Cominittees , 
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(3) Review and concur in project applications 
approved for funding in accordance with Section 634.14, 

(4) Advise the Secretary of Agriculture of 
practices which tend to defeat the purposes of contracts 
with rural land owners or operators in accordance with 
Section 208 (j ) (1) (iv) of the Act, 

(5) Assist USDA in evaluating the effectiveness 
of the program in improving water quality, and 

(6) Concur in the selection of project areas and 
the criteria for comprehensive, joint USDA-EPA water 
quality monitoring, evaluation, and analysis in 
accordance with Section 634*50. 

(b) United States Department of Agriculture (USDA) 
will: 


(1) With the concurrence of EPA, administer a 
program to enter into contracts to install and maintain 
best management practices to control agricultural 
nonpoint source pollution for improved water quality, 

(2) Act through SCS and such other USDA agencies 
as the Secretary may designate, 

(3) Provide technical assistance and share the 
cost of carrying out best management practices that are 
set forth in the contracts, 

(4) Where practicable, enter into agreements with 
soil conservation districts, State soil and water 
conservation agencies, or State water quality agencies to 
administer all or part of the program for a project area, 

(5) Administer the program where it is not 
practicable for soil conservation districts, State soil 
and water conservation agencies, or State water quality 
agencies to administer all or part of the program for a 
project area, 

(6) Together with local soil conservation 
districts, determine the priorities for assistance to 
individual participants to assure that the most critical 
water quality problems are addressed, 

(7) Assist in evaluating the overall 
effectiveness of the program in improving water quality, 
and 
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(8) Within the framework of the 208 planning 
process, make additional investigations or plans, where 
necessary, to supplement information contained in the 
approved agricultural portion of 208 water quality 
management plans for the purpose of selecting among 
projects to be funded. 

(c) Soil Conservation Service (SCS) will ; 

(1) Provide RCWP leadership, 

(2) Retain major technical responsibility for 
RCWP, and provide leadership to assure the adequacy of 
standards and specifications for use by all administering 
agencies , 

(3) Manage budgeting, accounting, and reporting, 

(A) Chair NRCWCC and assure that RCWP 
applications are distributed to the NRCWCC, including 
EPA, for review, 

(5) For the Secretary of Agriculture, with the 
concurrence of the Administrator, EPA, approve RCWP 
projects for funding, 

(6) For the Secretary of Agriculture, select and 
enter into agreements with either soil conservation 
districts, State soil and water conservation agencies, or 
State water quality agencies, where practicable, to 
administer all or part of the program, 

(7) Enter into fund transfer agreements to 
transfer funds to ASCS in those instances where the 
administration of contracts is retained by USDA, 

(8) Enter into agreements with other USDA 
agencies, as appropriate, for support which they are to 
provide , 

(9) Chair SRCWCC, 

(10) For the Secretary of Agriculture, in 
coordination with NRCWCC, determine the maximum Federal 
contribution to the total cost of the project, 

(11) Provide technical assistance through soil 
conservation districts or arrange for other Federal, 
State, local agencies, or private individuals or firms to 
provide technical assistance as appropriate, 
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(12) Provide technical assistance to soil 
conservation districts and County Agricultural 
Stabilization and Conservation (ASC) Committees to assist 
them in determining priorities of assistance among 
individual participants, 

(13) Develop appropriate technical and 
administrative training programs, 

(14) Provide leadership for USDA for comprehensive 
joint DSDA-EPA water quality monitoring, evaluation, and 
analysis in selected project areas, 

(15) Provide leadership for USDA in evaluating the 
effectiveness of the program in improving water quality, 

(16) Carry out the function of soil conservation 
districts for approving water quality plans where no soil 
conservation district exists, and 

(17) Through the State Conservationist, after 
considering recommendations of the SRCWCC, reach 
agreement with the governor on the recommended 
administering agency to be included in the project 
application. 

(d) The Agricultural Stabilization and 
Conservation Service (ASCS) will ; 

(1) Provide guidance to State and County ASC 
Committees and coordinate the Agricultural Conservation 
Program (AGP) and the Forestry Incentives Program (FIP) 
with RCWP, 

(2) Where the administration of contracts is 
retained by USDA, enter into agreements with SCS for the 
transfer of funds to be allocated to County ASC 
Committees , 

(3) Consolidate reports of the annual cost-share 
disbursements made by the State ASC Committee, and report 
these disbursements to SCS, 

(4) Furnish data on land use, crop history, and 
cost-shared conservation measures, 

(5) Review plans and contracts to assure 
coordination with other farm programs, and 

(6) Participate on the National, State, and local 
coordinating committees. 


500-12 


(14-500/507- (NRCWPM), July 1979) 



SUBPART B - RESPONSIBILITIES 


520.21 


(e) The Forest Service (FS) will ; 

(1) Retain technical responsibility for forestry, 

(2) Provide technical assistance through the 
State forestry agency (State Forester as appropriate) for 
planning, applying, and maintaining forestry best 
management practices, and 

(3) Participate on the National, and as 
appropriate, State, and local coordinating conunittees . 

(f ) The Science and Education Administration (SEA) 
will; 


(1) Develop, implement, and coordinate 
educational programs for agricultural nonpoint source 
water pollution control, 

(2) Participate on the National, and as 
appropriate, State, and local coordinating committees, 
and 

(3) Provide technical assistance for appropriate 

BMPs. 

(g) The Economics, Statistics and Cooperatives 
Service (ESCS) will : 

(1) Participate on the National coordinating 
committee and, as appropriate, participate in State, and 
local coordinating committee activities, 

(2) Assist in the economic evaluation of best 
management practices and RCWP projects, 

(3) Make data available from existing and planned 
ESCS surveys relating to water quality and related 
matters , 

(4) Assist in RCWP evaluation by making available 
the ESCS land and water resource economic modeling 
systems, and 

(5) Conduct socioeconomic research, within ESCS 
authorities and funds, on relevant policy and program 
issues pertinent to RCWP. 

(h) The Farmers Home Administration (FmHA) will; 
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(1) Participate on the National, and as 
appropriate, State and local coordinating committees, and 

(2) Provide assistance and coordinate their farm 
loan and grant programs with RCWP. 

(i) The NRCWCC is chaired by the Administrator, SCS. 
Other members of the National Committee are the 
Administrators of ASCS, FmHA, and ESCS; the Chief of FS; 
the Director of SEA; and the Assistant Administrator for 
Water and Waste Management, EPA, Nonfederal agencies 
such as conservation districts, State soil and water 
conservation agencies, State water quality agencies, and 
other organizations are invited to attend as observers. 
The duties of the Committee are to; 

(1) Coordinate individual agency programs with 
the Rural Clean Water Program, 

(2) Recommend to the Administrator, SCS, the 
project applications to be funded, 

(3) Advise the Administrator, SCS, on the maximum 
Federal contribution to the total cost of the project, 

(A) Assist the Administrator, SCS, in mediating 
agency differences at the State level, 

(5) Periodically advise the Secretary and 
Assistant Secretary for Conservation, Research and 
Education of program and policy issues, and 

(6) Recommend project areas and criteria for 
comprehensive, joint USDA/EPA water quality monitoring, 
evaluation, and analyses. 

(j) The SRCWCC is chaired by the State 
Conservationist, SCS. Other members of the State 
Committee are the State 208 water quality agency, a 
designated representative of the areawide agencies, the 
State soil and water conservation agency, a designated 
representative of soil and water conservation districts, 
other State and local agencies or individuals as the 
Governor deems appropriate, and representatives of the 
agency members of the NRCWCC. The duties of the 
Committee are ^ ensure that a process exists : 

(1) To consult with the Governor or his designee 
on the Governor’s determination of priority project 
areas , 
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(2) To assure coordination of activities at the 
project level by assisting in determining the composition 
and responsibilities of the local rural clean water 
coordinating committee, 

(3) To prepare the RCWP applications for the 
Governor to submit to the State Conservationist, SCS , 
based on priorities established by the Governor, 

(4) To incorporate adequate public participation, 
including public meeting(s), and appropriate 
environmental assessment in the preparation of RCWP 
applications , 

(5) To monitor and evaluate the RCWP in the State 
and to assist USDA and EPA in their comprehensive, joint 
water quality monitoring and evaluation of selected 
project areas in accordance with Section 634.50, 

(6) To develop procedures for coordination 
between conservation districts and County ASC Committees 
and between RCWP and other water quality programs at the 
local level, 

(7) To assist the State Conservationist, SCS, in 
mediating agency differences at the local level, 

(8) To initiate a written agreement setting forth 
any or all of the above activities when the Governor and 
the Secretary of Agriculture or his designee deem it 
appropriate, and 

(9) To make recommendations to the State 
Conservationist, SCS, concerning the selection of the 
administering agency to be included in the project 
application. 

(k) The State soil and water conservation agency 
will , as appropriate: 

(1) Assist in preparing and submitting 
applications for RCWP, 

(2) Administer all or part of the RCWP for a 
project area, 

(3) Carry out the responsibilities of soil 
conservation districts for determining priority for 
assistance among individual participants where no soil 
conservation district exists, and 
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(4) Participate on the State and local 
coordinating committees . 

(1) The State 208 water quality agency will » as 
appropriate : 

(1) Assist in preparing and submitting 
applications for rural clean water projects, 

(2) Administer all or part of the RCWP for a 
project area, 

(3) Participate on the State and local 
coordinating committees, and 

(4) Assist in monitoring and evaluating the water 
quality effectiveness of projects. 

Cm) The soil conservation district will : 

(1) As appropriate, assist in the preparation and 
submission of applications for rural clean water 
projects , 

(2) As appropriate, administer all or part of the 
RCWP in a project area, 

(3) As appropriate, participate on the local 
coordinating committees, 

(4) Approve participants' water quality plans, 

and 

(5) Together with the County ASC Committee, 
determine the priority for assistance among individual 
participants to assure that the most critical water 
quality problems are addressed. 

(n) The County ASC Committee will ; 

Cl) Together with the soil conservation district, 
determine the priority for assistance among individual 
participants to assure that the most critical water 
quality problems are addressed, 

C2) Receive applications for assistance from 
individual participants where USDA retains administration 
of the program, 

(3) Make cost-share payments to individual 
participants where USDA retains administration of the 
program, and 
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(A) As appropriate, participate on the local 
coordinating coiimiittees . 

(o) The designated management agency(s) for the 
agricultural portion of a 208 plan, for the project area 
will : 


(1) Assist in preparing and submitting an 
application for a rural clean water project in an area 
for which they were designated, 

(2) Submit a letter, as part of the project 
application, certifying that the BMPs proposed for cost 
sharing are consistent with the BMPs in the approved 208 
plan, 


(3) Submit a letter, including a schedule, giving 
assurance that an adequate level of participation in the 
project will be achieved within 5 years, and 

(4) As appropriate, serve as the administering 
agency. 

(p) The administering agency will : 

(1) As appropriate, enter into a grant agreement 
or fund transfer agreement with the Soil Conservation 
Service for: 

Cl) Receiving funds from the Soil Conservation 
Service for administrative costs, cost sharing, and 
technical assistance, as appropriate, associated with 
carrying out the project, 

(ii) Establishing detailed work schedules in 
accordance with the approved project application, 

(iii) Establishing the maximum amount of 
administrative costs chargeable to the grant, 

(iv) Establishing an adequate financial 
management system, 

(v) Preparing a cost allocation plan, 

(vi) Monitoring and reporting performance, 

(vii) Reviewing applications for assistance from 

land owners or operators, 
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(viii) Certifying availability of funds, and 

(ix) Complying with 0MB Circular A-102 and 
other appropriate regulations, 

(2) Enter into contracts with participants for 
the installation and maintenance of BMPs based on water 
quality plans developed by participants, 

(3) Make cost-share payments to participants upon 
receipt of certification by SCS, 

(4) Issue modifications to participant RCWP 
contracts , 

(5) Develop average cost rates for each practice 
applicable in the project area, 

(6) Sample and inspect materials used in the 
installation of BMPs, 

(7) Establish a contract violations and appeals 
and collections process, 

(8) Provide for public involvement in the 
implementation of RCWP in a project area, and maintain a 
mailing list of interested individuals and organizations 
for informing the public about the activities 
contemplated and carried out in the project area, and 

(9) Maintain records, provide necessary 
facilities, personnel, and legal counsel for carrying out 
these responsibilities . 

(q) The Governor of each State will : 

(1) In order to qualify for assistance under 

RCWP: 


(i) Establish priorities for RCWP project 
areas in the State, 

(ii) Coordinate the development of RCWP project 
applications with the SRCWCC and local agencies, 

Ciii) Submit, in order of priority, RCWP project 
applications to the Administrator, SCS, through the State 
Conservationist, SCS, and 

(iv) Recommend an eligible State or local 
agency to serve as the administering agency of the 
project, or request USDA to be the administering agency. 
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(2) Where appropriate, with the State 
Conservationist, SCS, set forth the activities of the 
SRCWCC in a written agreement, 

(3) Assign additional State and local agencies or 
individuals to membership on the SRCWCC, as appropriate, 
and 

(4) Reach agreement with the State 
Conservationist, SCS, in selecting the administering 
agency. " 

§500.22 Responsibilities by SCS offices. 

(a) National Office . The SCS Administrator serves as the USDA 
liaison to the Environmental Protection Agency (EPA) and chairs the 
National Rural Clean Water Coordinating Committee (NRCWCC). 

(1) The Deputy Administrator for Programs provides general 
national program leadership for RCWP and insures that program operation 
is coordinated with other USDA agencies and with EPA. 

(2) The Assistant Administrator for Water Resources develops, 
maintains, and evaluates program operating procedures and coordinates 
program assistance from the National Office and technical service center 
staffs . 

(3) The Deputy Administrator for Technical Services provides 
national program leadership to develop and coordinate the technical 
aspects of the program. 

(4) The assistant administrator for field services provides 
technical support for the program and coordinates needed technical 
assistance from the national and technical service center staffs. 

(5) The Deputy Administrator for Management provides program 
management and evaluation support and coordinates contracting, 
financial, and personnel support. 

(b) Technical service centers . The TSC director is responsible 
for: 

(1) Maintaining liaison with EPA regional administrators. 

(2) Assisting SCS state offices provide technical training. 

(3) Assisting in water quality monitoring and evaluation. 

(4) Assisting with evaluating program effectiveness through 
reviews and inspections. 
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(5) Assisting in the review and comments on RCWP applications as 
appropriate . 

(6) Assisting in developing standards and specifications for 
best management practices. 

(c) State offices . The SCS state conservationist is responsible 
for carrying out RCWP in accordance with this manual, including: 

(1) Maintaining liaison with the State and areawide water 
quality agencies and the regional administrator of EPA. 

(2) Maintaining liaison with the EPA regional administrator on 
matters relating to the state water quality management program. 

(3) Serving as chairman of the State Rural Clean Water 
Coordinating Committee. 

(4) Providing appropriate program and technical training for SCS 
and other employees. 

(5) Helping to inform the public about the program and helping 
provide for public participation. 

(6) Granting funds to administering agencies within the state 
and maintaining adequate program controls. 

(7) Providing adequate program and technical guidance to carry 
out the program. 

(8) Inspecting and evaluating program progress. 

(d) Area offices . The area conservationist is to provide program 
leadership, management, training, technical support, and adequate review 
controls to appropriate district conservationists. 

(e) field offices . District conservationists in applicable 
counties are responsible for: 

(1) Providing program information to potential participants and 
the general public in cooperation with the administering agency. 

(2) Reviewing and evaluating RCWP contract applications for 
program assistance with the conservation district (CD) and county ASC 
committee . 

(3) Providing appropriate technical assistance to participants 
to develop an adequate water quality plan and contract according to 
priorities assigned by the CD and county ASC committee. 
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(4) Scheduling appropriate technical assistance with the 
participant for applying planned treatment in accordance with the RCWP 
contract . 

(5) Certifying practices completed according to specifications 
and helping the participant forward requests for cost-sharing payments 
to the contracting officer. 

(6) Reviewing status of all active RCWP contracts. 

(7) Completing and maintaining program records and reports 
required by USDA. 

§500.23 Responsibilities of the Local Rural Clean Water Coordinating 
Committee (LRCWCC) . 

(a) Establishment . LRCWCC s are to be established by the SRCWCC 
when an RCWP project application is developed. 

(b) Membership . The membership of the LRCWCC is to be defined by 
the SRCWCC. Membership may include, but is not limited to, 
representatives of the following: 

(1) Soil Conservation Service (district conservationist acts as 
chairperson) . 

(2) Conservation district board. 

(3) ASC county committee, 

(4) Extension Service. 

(5) Farmers Home Administration. 

(6) State forestry service, 

(7) Local environmental control board. 

(8) State conservation agency. 

(c) Duties . The duties of the LRCWCC will be established by the 
SRCWCC and may include providing leadership for: 

(1) Development of the project application- 

(2) Public participation. 

(3) Project coordination. 

(i) Develop strategy for implementation using various USDA 
agencies, local conservation and pollution control agencies, and other 
local interested groups. 
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(ii) Enlist resources from other agencies and local groups. 

(iii) Conduct informational activities relating to project. 

(iv) Develop plan for ASC county committee and conservation 
district to establish priorities for participants' applications. 

(v) Assist with development of an adequate plan for project 
monitoring and evaluation. 
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§501.0 Regulations applicable to project eligibility. 

"§634.10 Applicability. 

RCWP is applicable in project areas that meet the 
criteria for eligibility contained in §634.12 and are 
authorized for funding by the Administrator, SCS. 

§634.11 Availability of funds. 

(a) The provisions of the program are subject to the 
appropriation of funds by Congress to the U.S. Department 
of Agriculture, 

(b) The allocation of funds to the administering 
agencies is to be made on the basis of the total funds 
needed to carry out the project. 

(c) The obligation of Federal funds for RCWP 
contracts with participants is to be made on the basis of 
the total contract costs. 

§634.12 Eligible project areas. 

(a) Only those project areas which are included in 
an approved agricultural portion of a 208 water quality 
management plan, or revised portions thereof, and have 
identified agricultural non-point source water quality 
problems are eligible for authorization under RCWP. 

Those critical areas or sources of pollutants 
significantly contributing to the water quality problems 
are eligible for financial and technical assistance. 

(b) The management agency(s) designated by the 
Governor under Section 208(c)(1) of the Act to implement 
the agricultural portion of the 208 plan must assure in 
writing in the project application that there will be an 
adequate level of participation by land owners or 
operators with critical areas or sources in a project 
area . 

(c) An RCWP project area is a hydrologically related 
land area. Exceptions may be made for ease of 
administration, or to focus on concentrated critical 
areas. To be designated as an RCWP project area eligible 
for authorization, the area's water quality problems must 
be related to agricultural nonpoint source pollutants. 
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including sediment, animal waste, irrigation return 
flows, runoff, or leachate that contain high 
concentrations of nitrogen, phosphorus, dissolved solids, 
toxics (pesticides and heavy metals), or high pathogen 
levels. Generally, the project areas will be less than 
200,000 acres." 

§501.1 Exception to hydrologic boundary and acreage criteria. 

The SCS Administrator may grant exceptions to both the hydrologic 
boundary and the acreage criteria if the project application documents 
bonified reasons for doing so. Exceptions to the hydrologic boundary 
delineation may be made to focus project activities on certain 
concentrated critical sources or areas that do not conform to hydrologic 
areas. For example, the source of water pollution may be concentrated 
on a particular soil type that crosses hydrologic boundaries. Critical 
areas or sources may be in a relatively small part of a large hydrologic 
area such as intensively farmed areas of fine textured soil within the 
drainage area of a lake, stream, or river, or in areas with 
concentrations of dairies or animal feeding operations without adequate 
waste disposal systems. Priority will be given to smaller project areas 
where the resources of the participating agencies can be concentrated 
and focused on solving the water quality problems. Projects should be 
large enough to permit efficient use of available resources yet small 
enough that the objectives can be achieved within the duration of the 
project. 


§501.2 Adequate level of participation. 

The management agency is responsible for insuring that an adequate 
level of participation can be reached. Participation is adequate when 
participants having control of 75 percent of the identified critical 
area or source of the pollution problem in the project area are treated 
or under contract to be treated. Exceptions may be made if the approved 
agricu tural portion of the 208 plan provides data and analyses that 
indicate that a greater or lesser percentage of the critical area or 
source treated is needed to attain water quality goals. Fifty percent 

of the .adequate level of participation is to be achieved within 3 years- 
the remainder within 5 years. ycax-t., 
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§501.10 Regulations applicable to project applications and priorities. 
"§634.13 Project applications. 

(a) The SRCWCC is to assure that a process exists to 
prepare the RCWP project applications for submission by 
the governor in order of priority to the Administrator, 

SCS, through the State Conservationist, SCS. This 
process must include the opportunity for public 
participation, especially participation by potential RCWP 
participants. Applications will be submitted in 
conformance with 0MB Circular A~95 . 

(b) The preparation and submission of applications 
are to be based on priorities established by the governor 
and data and information in the approved agricultural 
portion of the State or areawide 208 water quality 
management plan." 

§501.11 Suggested application procedures. 

The process for developing RCWP applications is to be established by 
the governor and SRCWCC in each state and thus will vary among states. 
Figure 1 is a flow diagram suggesting possible actions to be considered 
for an application procedure. These actions are as follows: 

(a) Identify nonpoint source pollution problems . Each state, 
either in the agricultural element of its state water quality management 
(208) plan or in the agricultural element of an areawide water quality 
management plan, has identified nonpoint source pollution problems 
areas . 

(b) RCWP applicability . The governor, with recommendations from 
the SRCWCC and other appropriate State and local agencies, is to 
determine if RCWP should be used to help implement the agricultural part 
of the water quality management plan for the state or area. 

(c) Identify potential RCWP projects . The agencies or groups 
assisting the governor in identifying potential RCWP projects will also 
vary by state; however, they are usually members of the SRCWCC. 
Information in state and areawide water quality management plans, along 
with other appropriate information, is to be used in selecting potential 
projects . 

(d) SRCWCC activates LRCWCC's . If the governor decides that RCWP 
is applicable, the SRCWCC is to establish a Local Rural Clean Water 
Coordinating Committee (LRCWCC) in the potential project area. See 
§500.23 for additional information concerning LRCWCC. 


501-3 


(14-500/507- (NRCWPM) . July 1979) 



PART 501 PROJECT AUTHORIZATION AND FUNDING 


Figure 1. Suggested application procedure. 
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(e) Recominended administering agency (AA) . The SRCWCC recommends 
an AA for each potential RCWP project to the SCS state conservationist. 
Eligible AA's are the conservation district, State soil conservation 
agency, or State water quality agency. ASCS serves as the AA when USDA 
administers the program. The AA should be identified early in the 
application process so that it can help prepare the RCWP application. 

(f) Agree on recommended AA . The SCS state conservationist and the 
governor agree on the recommended administering agency for each 
potential RCWP project, (See §500.11 on approval of AA^s; §500.21 on 
responsibilities of AA’s; and Part 501, Subpart F on qualifications of 
AA* s . ) 

(g) Preapplication A-95 review process . The administering agency, 
assisted by LRCWCC and the management agency, prepares the 
preapplication. Instructions for completing the necessary forms for the 
preapplication are in Office of Management and Budget (0MB) Circular 
A-95 and 0MB Circular A-102, Attachment M. Submit the preapplication to 
the appropriate state and areawide clearinghouses and to the SCS state 
conservationist. The description of the project is a key section of the 
preapplication. The governor will consider this information in setting 
priorities for developing RCWP applications. The preapplication is to 
establish communication among interested agencies and the public, 
determine project eligibility, and determine how well a potential 
project can compete with similar applications from other areas. It 
serves as a screening process to eliminate proposals that have little 
chance of approval before applicants incur the full costs and effort of 
preparing a final application. 

(h) Public information and participation . The LRCWCC, assisted by 
the SRCWCC, AA, and management agency, conducts a public participation 
and information program. This includes holding one or more public 
meetings for potential participants. Appropriate public notice should 
be given before the meeting. Information is to be made available to 
those attending the meetings and others who have indicated interest so 
that they might understand the purpose of the potential project and how 
its objectives may be achieved. The objective of public meetings is to 
solicit comments on the proposed application. Attach minutes or a 
report of the public meeting to the RCWP project application. 

(i) A~95 review comments . The administering agency (AA) is to 
forward to the SRCWCC comments received as a result of the A--95 review. 
The AA is to resolve any issues raised as soon as possible. 

( j ) Determine potential participant interest . The management 
agency will consider results of public meetings and other information to 
determine if there is adequate interest by the potential participants to 
warrant an RCWP application. The management agency is to certify based 
on the adequate interest determination that at least 75 percent of the 
critical areas or sources of nonpoint pollution will be treated or 
included in contracts to be treated within 5 years after the project is 
funded. 
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(k) SRCWCC reconiimends application . The SRCWCC is to consider the 
A-95 review, public participation results, and content of the 
preapplication in recommending priorities for developing RCWP 
applications . 

Cl) Governor selects areas for RCWP applications ♦ The governor, 
assisted by the SRCWCC, determines RCWP applications to be prepared and 
decides who will prepare them. 

(m) Preapplica tions returned > Those preapplications not selected 
for an RCWP application will be returned by the governor through the 
SRCWCC with appropriate explanations, 

(n) Application prepared . The governor’s designee is to prepare 
the RCWP application (see §501.12). If there are unresolved issues from 
the preapplication A-95 review, the completed application is to be 
forwarded to the appropriate state and area clearinghouses for comments. 

§501.12 Preparing RCWP application. 

laformation in the application should be drawn from the approved 
agricultural portion of the Section 208 water quality management plan, 
resource data available from local, State, and Federal agencies, and the 
judgment and experience of people familiar with the project area. It is 
not anticipated that significant amounts of additional investigations 
will be needed to prepare an acceptable application. If such 
investigations are necessary, they should be carried out as a part of 
the continuing planning for water quality management and other existing 
programs, RCWP funds are not authorized to prepare RCWP applications or 
conduct additional investigations to gather information to be used in 
such applications. 

§501.13 RCWP application components. 

The RCWP application includes the following: 

(a) Executive summary . Summarize on one page the highlights of the 
various components of the application. 

(b) Description of the project area . Include the following: 

Areas in the project area. 

- Number of land owners and operators. 

Types of farming operations. 

General soils description. 

- General land use. 

Climatic data. 

- Hydrological data (water bodies, size, location, uses). 

- Socioeconomic conditions that may affect the project. 

Map or maps clearly showing location of the project in the 
state and within counties and conservation districts. 

501-6 


(14-500/507- (NRCWPM), July 1979) 



SUBPART B - PROJECT APPLICATION AND REVIEW PROCEDURES 


50l.l3Cf) 

Institutional relationships with appropriate agencies concerned 
with the project (county commissioners' courts, special purpose 
districts, etc.)* 

(c) Severity of the water quality problem . Include a discussion of 
the water quality problems to be addressed according to the assessment 
made as part of the agricultural portion of the Section 208 water 
quality management plan. This component is to include the following: 

(1) An explanation of the designated uses of the waters 
affected, such as public water supply, industrial, contact or noncontact 
recreation, fishery, irrigation, and other uses. Pollution of waters 
used for public water supply is to be considered more serious than 
waters used for such things as noncontact recreation. 

(2) An identification of the kinds, sources, and effects of 
agricultural nonpoint source pollution from toxics (pesticides and heavy 
metals), sediment, nutrients, animal waste, salinity, dissolved solids, 
others. Treatment to control or prevent pollution that is toxic to 
humans is to be given higher priority than, for example, sediment that 
is being deposited in a navigable river. 

(3) The number of miles of stream or acres of water bodies 
affected. This should be realistic and should include only those miles 
or acres significantly affected. Projects that reduce pollution in many 
miles of streams or large bodies of water, including ground water 
strata, are to be given priority over those that significantly reduce 
pollution in only a few miles of stream or small bodies of water. 

(d) Objectives and planned action . Identify the activities and 
best management practices (BMP's) that will be carried out to improve 
water quality. Estimate the degree to which water quality will be 
improved. Include an estimate of the number and amount of BMP’s 
required to improve water quality, This component also identifies the 
BMP's to be cost shared. Only BMP's that are consistent with the 
Section 208 plan and are part of an approved RCWP application are 
eligible for RCWP cost sharing. After the project has been authorized, 
BMP's that are consistent with the original or reyised Section 208 plan 
can be added through an amendment to the grant agreement or fund 
allocation. 

(e) Schedule for carrying out the plan . Include a schedule showing 
the planned sequence of activities for the project. Estimate the number 
of RCWP contracts that will be signed each fiscal year and the extent of 
critical areas or sources that will be scheduled for treatment in the 
contracts . 

(f) Estimated cost . Identify' the costs of completing the project 
and indicate how the cost was determined. Estimate the total cost of 
the project, the Federal contribution, and the nonfederal contribution. 
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(1) The participant's cost of applying required but 
non-- cost-sha red BMP's may be included as a noafederal contribution if 
such cost can be documented as above normal operation. 


(2) Section 208(j)(l) of PL 92-500 authorizes "The Secretary of 
Agriculture to establish and administer a program ... for the 
purpose of installing and maintaining , . . best management practices to 
control nonpoint source pollution...," The RCWP regulations §634. 25(h) 
(see §502,60) require the participant to maintain BMP's for the duration 
of the RCWP contract at no expense to the administering agency. The 
cost of maicitaining BMP's may be included as a nonfederal contribution 
bo the RCWP project. 


(3) Itemize, by Federal fiscal years (October 1 - September 30), 
tile costs for administration, technical assistance, and BMP cost sharing 
for the expected life of the project. These costs are used to determine 
funding for grant agreements or fund allocations. Administrative costs 
are limited to 5 percent of the Federal share of applying BMP's. 

(4) Indicate a recommended cost share level (percentage) for 
each BMP as determined by the proposed administering agency and the 
local soil conservation district supervisors in consultation with the 
county ASC committee, and designated management agency. Documentation 
of the reasons for exceeding 50 percent cost share level is to be given 
if the cost share level for the project or any BMP is to exceed 50 
percent. If the SCS Administrator approves the variance it will be for 
the entire project. 


Cg) Estimated water quality benefits and effects . Describe or 
estimate the water quality benefits that would result from completion of 
the project. Specifically: 


(1) Describe expected effects of the proposed project in terms 
of achieving water quality goals of the state if such goals have been 
established. If water quality goals have not been established, describe 
the project benefits in terras of the nonpoint source pollutants being 
abated, such as animal waste, nutrients, pesticides, salinity, sediment. 
Not all cause and effect relationships can be documented by actual data. 
Very often these relationships can only be supported by the judgment of 
qualified people. 

(2) Describe the expected effects on human health. Projects 
that reduce the amount of pollutants that adversely effect human health 
are to be given high priority. 

C3} Estimate the number of people that are to benefit from 
improved water quality. Priority is to be given to projects where the 
results of impaired water quality are affecting many people. 

(4) Explain the expected effects on the natural environment and 
additional beneficial uses of the waters that result from the 
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improvement of the water quality. Give priority to projects that 
maximize the beneficial effects on the natural environinent and minimize 
the adverse effects. Give priority to projects where completion will 
make possible uses that are not now permitted. For example, give 
priority to improving water quality so that swimming is permissible 
instead of reducing the volume of sediment deposited in the stream. 

(5) Estimate cost effectiveness of BMP's, including 
complementary effects on land resources. All other things being equal, 
give priority to projects where the application demonstrates that high 
levels of total benefits (water quality improvement, protection of the 
land resource base, reduced treatment costs, reduced production costs, 
etc.) can be achieved for each unit of Federal expenditure. Give 
priority to smaller project areas where the resources of the 
participating agencies can be concentrated and focused on solution of 
the water quality problems. Projects should be large enough to permit 
efficient use of available resources yet small enough that the 
objectives can be achieved within the duration of the project, 

(h) Arrangements for project administration . This component is to 
include the applicant's strategy for carrying out the program in the 
project area. The strategy should: 

(1) Identify the administering agency (AA) and document the 
qualifications of the AA to carry out the responsibilities as described 
in §500,21 and §634, 4(p) of the regulations. In addition, information 
should be included to describe the administrating agency staff, the 
location of that staff relative to the project area, and the experience 
of the agency in administering comparable grant programs. The 
contracting officer for the AA should be located in. the project area. 

See §500,11 for approval of AA and relationship with the management 
agency and Part 501, Subpart F for information on qualifications of AA. 

(2) Where appropriate, describe the specific arrangements that 
have been made or that are anticipated for support by local. State, and 
Federal agencies. Describe the type of participation such as for 
technical assistance, cost-sharing, monitoring, education, and 
information. Projects that have significant state or local support and 
commitments are to receive greater consideration for funding, 

(3) Specific consideration is to be given to arrangements where 
the RCWP project area includes all or parts of more than one county or 
state or all or parts of more than one conservation district. In those 
instances, the application should set out how priorities for assistance 
among participants will be established, how water quality plans will be 
approved, and which state, county committee, and/or conservation 
district will take leadership for program coordination, 

(4) List the membership and describe the responsibilities of the 
Local Rural Clean Water Coordinating Committee, (§500.23) 
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(i) Attachments . The following attachments are required with each 
application: 

(1) A letter or certification from the designated water quality 
management agency that: 

(i) Certifies that the BMP's to be cost shared are consistent 
with the BMP's in the Section 208 plan. 

(ii) Insures that an adequate level of program participation 
will be reached within 5 years and sets out a strategy for reaching this 
level. (§501.2) 

(2) An application for Federal assistance prepared according to 
instructions in Attachment M of 0MB Circular A-102 when the conservation 
district, state conservation agency, or state water quality agency is 
the administering agency. Include A-95 review comments. 

(3) A list of prevailing cost-share levels of other programs in 
the project area. This list should include practices comparable to the 
BMP's to be used in the proposed RCWP project. 

(4) A report on public meetings held and other means of 
encouraging public participation. Describe the commitment by the land 
owners, operators, and local leadership to participate in and promote 
RCWP. Give priority to project applications that demonstrate a strong 
commitment to the project objectives on the part of state and local 
people. That commitment is reflected by a strong working relationship 
between local offices of State and Federal agencies, prior experience of 
local units of government in solving problems through existing Federal, 
State, and local programs, and expressed support of the project 
application by local leadership. This item serves as backup data for 
the management agencies certification of adequate level of 
participation - item 2 above. 

(5) A copy of an environmental impact statement (EIS) or a 
statement by the SCS state conservationist that the effect of the 
project on the environment is adequately addressed in the EIS for the 
overall RCWP. (See §500.12.) 

(6) A general project monitoring and evaluation plan. (See 
§504,13.) 

§501.14 Regulation applicable to adding to the application. 

"§634.13 Project Applications. 

(c) Additional material may be added when, in the 

judgment of the applicant, it is needed to fully support 

the application and/or would enhance the probability of 
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project authorization. Information provided under each 
component shall be in sufficient detail to permit the 
NRCWCC to evaluate the application using priority 
criteria in §634.14,” 

§501 . 15 Supplemental investigation. 

Section 208(j)(A) of PL 92-500 authorizes additional investigations 
as necessary to supplement available data to determine priorities. The 
NRCWCC may recommend and the chairman may authorize supplemental studies 
to establish priorities among project applications. NRCWCC will develop 
a plan for this study. Supplemental investigations will be funded 
through RCWP appropriations. 
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§501.20 Flow chart on submitting the application. 

Figure 2 traces the application from the time it is prepared to when 
the project is funded. The steps to be followed by the application are 
as follows: 

(a) SRCWCC reviews application . The completed RCWP application is 
to be sent to the SRCWCC for review. The SRCWCC is to review project 
applications for consistency with national program criteria, 
availability of resources within the state to carry out the project, and 
compatibility with other State and USDA program efforts and priorities. 
Concurrence in the application by the SRCWCC will be accepted by the 
NRCWCC as evidence from member agencies that they support and recommend 
approval of the project. 

(b) Environmental impact statement . (1) The SCS state 
conservationist as the responsible Federal official is to determine if 
the project is addressed adequately by the program environmental impact 
statement (EIS). 

(2) If it is not, and an EIS is needed according to SCS policy, 
the SCS state conservationist is to prepare the EIS. See §500.12 for 
additional information about the EIS. 

(c) Application assigned priority . The governor with 
recommendation from the SRCWCC is to assign a priority to each 
application. Priorities reflect the order in which the state is to 
submit project applications. 

(d) Governor transmits applications to SCS state conservationist . 
The governor submits the project application to the SCS state 
conservationist with a letter of transmittal. The letter is to indicate 
the priority of the potential project and may highlight any 
distinguishing features of the project that would enhance the chances 
for project authorization. 

(e) SCS state conservationist transmits application to SCS 
Administrator . The SCS state conservationist is to forward the original 
and 12 copies of the RCWP application including attachments to the SCS 
Administrator together with governor's transmittal, and clearinghouse 
comments, if any. 

(1) The SCS state conservationist is to send an information copy 
of the application to the SCS technical service center director. The 
TSC director may review the application and provide comments to the SCS 
Administrator as necessary, 

(2) The SCS state conservationist is to send an information copy 
of the application to the appropriate EPA regional administrator who may 
provide comments to the national EPA office. 
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(3) The SCS Administrator is to acknowledge receipt of the RCWP 
application to the governor with a copy of the acknowledgement to the 
SCS state conservationist. 

(f) R eview application for adequacy . The SCS Administrator is to 
review RCWP applications to insure that they are complete and meet 
eligibility requirements. An RCWP project eligibility checklist 
(§505.3) will be used as a guide for this review. Incomplete or 
ineligible applications are returned to the governor through the SCS 
state conservationist with appropriate explanations. 

(g) Application to NRCWCC for review . The SCS Administrator 
provides copies of the RCWP application to the member agencies of the 
NRCWCC for review. A Project Evaluation Worksheet (§505.2) is to be 
used by the NRCWCC as a working tool in reviewing the application. Also 
see §501.21 for additional review criteria. Applications will be 
accepted at any time during the year. The NRCWCC will establish a final 
due date by which applications must be received in order to be 
considered for funding during the next review period. Fifteen days will 
be allowed after the established due date to contact the SRCWCC 
concerning questions about applications. A SO-day formal evaluation 
period will then follow. 

(h) Funding priority recommended . Each NRCWCC agency reviewing the 
application is to provide the Chairman of the NRCWCC staff a list of 
their priority rating and funding limitations for the applications. 

This list is due at least 5 working days before the end of the formal 
evaluation period. The Chairman of the NRCWCC staff group is to review 
the priority and funding recommendations from the agencies and prepare a 
recommendation from the NRCWCC to the SCS Administrator. This 
recommendation is to be reviewed with the NRCWCC staff before being 
submitted to the SCS Administrator. 

(i) Projects proposed for funding . The SCS Administrator selects 
projects proposed for funding and forwards a list of those projects to 
the EPA Administrator, Applications not selected for funding are to be 
held for one additional approval period unless the governor requests 
that they be returned. At that time they are to again compete with all 
available project applications. The governor may supplement the 
application before to the next evaluation period. Applications not 
selected for funding during the second evaluation period are to be 
returned to the governor with an explanation of why they were not 
approved. These applications may be resubmitted for further 
consideration. 

(j) EPA review . EPA is to notify the SCS Administrator of its 
concurrence or nonconcurrence within 15 days following receipt of the 
list of the projects proposed for funding. The EPA Administrator is to 
provide the SCS Administrator a letter of concurrence listing the 
projects in which he or she concurs. If EPA does not concur, the SCS 
Administrator returns those applications to the appropriate governors 
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through the SCS state conservationist with an explanation, or holds them 
for the next review period. The governor may resubmit supplemental 
information to address unresolved issues. 

(k) Project authorized for funding . The SCS Administrator is to 
authorize funds for those projects in which EPA concurs and notify the 
appropriate congressional representatives, governor, and SRCWCC. The 
list of authorized projects is released to the news media and published 
in the Federal Register. 

(l) Comprehensive monitoring and evaluation ^ USDA and EPA jointly 
select projects for comprehensive monitoring and evaluation according to 
recommendations from the NRCWCC, See Part 504* 

(m) Grant agreement . The SCS state conservationist is to sign a 
grant agreement with the state or local administering agency, 

(n) Fund allocation . If USDA is to administer the project, the SCS 
Administrator is to allocate funds to the Agricultural Stabilization 
Conservation Service to be used by county ASCS committees to cost share 
BMP’s and perform the duties of the administering agency, 

§501.21 Regulations applicable to review of project applications. 

"§634.14 Review and approval of project applications. 

(a) In reviewing applications and recommending 
priorities, the NRCWCC will consider the following: 

(1) Severity of the water quality problem caused 
by agricultural and silvicultural related pollutants, 
including: 

(i) State designated uses of the water 

affected, 

(ii) Kinds, sources, and effects of pollutants, 

and 

(iii) Miles of stream or acres of water bodies 
affected , 

(2) Demonstration of public benefits from the 
project, including ; 

- ->Ci) Effects on human health, 

(ii) Population benefited by improved water 

quality, 
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(iii) Effects on the natural environment, and 

(iv) Additional beneficial uses of the waters 
that result from improvement of the water quality, 

(3) Economic, and technical feasibility to 
control water quality problems within the life of the 
project, including: 

(i) Cost effectiveness of BMPs, 

(ii) Size of the area and BMPs needed, and 

(iai) Cost per participant and cost per acre for 

solution of problem, 

(4) State and local input in the project area, 
including : 


(i) Funds for cost-sharing, technical, and 
administrative costs. States or local governments with 
their own cost-share programs may receive greater 
consideration for the funding of RCWP projects, 

(ii) Commitment of local leadership to promote 
the program, and 

(5) The project area's contribution to meeting 
the national water quality goals. 

(b) Based on the project application, the NRCWCC is 
to recommend an upper limit of the Federal contribution 
to the total cost of the project. 

(c) All project applications will be reviewed by 
EPA. Project application approval for funding require 
written EPA concurrence, except that the Administrator, 
SCS, may assume EPA’s concurrence if EPA does not act 
within 45 days following receipt of the project 
application. EPA review of project applications will 
occur concurrently with review by the NRCWCC. 

(d) The Administrator, SCS, will approve projects 
for funding. The NRCWCC acting through the Chairman will 
announce the approval of the project. The State 
Conservationist, SCS, through the SRCWCC, will also 
inform the other involved Federal, state, and local 
agencies of the approval," 
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§501.30 General. 

(a) On receiving notice of an approved project, the SCS state 
conservationist is to enter into a grant agreement with the 
administering agency, unless USDA is to administer the project. 

(b) When USDA retains administration of an approved project, SCS is 
to allocate funds to the Agricultural Stabilization and Conservation 
Service (ASCS) at the national level. ASCS will then allocate the funds 
to the appropriate state ASC committee and then to the county ASC 
committees administering the cost-share program. 

501.31 Allotment of funds to SCS state conservationist. 

(a) The SCS Administrator is to allot funds to each state 
:onservationist to carry out the provisions of RCWP in the state 
ncluding those necessary for; 

(1) Development of grant agreements; 

(2) SCS expenses for technical assistance; and 

(3) SCS overhead expenses. 

(b) If SCS does not have the personnel resources to service all 
rontracts within an RCWP project area, the state conservationist is to 
mter a force account agreement (see Subpart H) to obtain adequate 
:.echnical assistance. Funds are obligated by SCS when the agreement is 
>igned . 

(501.32 Reimbursement agreements with other Federal agencies. 

The SCS state conservationist is to enter into reimbursable 
igreements with other Federal agencies, as appropriate, to provide 
:echnical assistance to the Rural Clean Water Program. These agreements 
ire to require the agencies to bill the SCS state office at the end of 
?ach quarter of the fiscal year. 
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§501.40 Agreements. 

(a) General . (1) This subpart provides policies, procedures, and 

guidelines for the development of grant and fund transfer agreements 
between the Soil Conservation Service and administering agencies. 

(2) The SCS Administrator, through the SCS state 
conservationists, is to enter into agreements, where practicable, with 
conservation districts, state soil and water conservation agencies, or 
state water quality agencies to administer all or part of the program 
for a project area. The portion of program administration to be 
conducted by these agencies will be defined in the project application 
and grant agreement. Where this is not practicable, USDA will 
administer the program in a project area. 

(3) If USDA administers the program in a project area, SCS is to 
enter into agreements for the allocation of funds to the Agricultural 
Stabilization and Conservation Service (ASCS) for the administration of 
part of the program. The provisions of 0MB Circular No. A-102 on the 
administrative requirements of grants to state or local agencies do not 
apply to ASCS if they are designated as the administering agency. The 
funds are to be transferred at the national level as provided by Part 
501, Subpart D, and Part 503. 

(b) Regulations applicable to agreements are : 

"§634.15 Agreements. 

(a) Grant agreements . Grant agreements detail the 
working arrangements and applicable operating regulations 
between SCS and the administering agency. A written 
grant agreement identifying the parties involved, their 
responsibilities for carrying out the program, and the 
amount of program funds to be encumbered by SCS is to be 
executed by the parties. This agreement is the fund 
obligating document. It also sets out the necessary 
working arrangements between parties for determining and 
allocating the administering agency's costs. All grants 
to administering agencies are to be in accordance with 
0MB Circular No. A-102, Department of the Treasury 
Circular No. 1075, and Federal Management Circular No. 

74-4. State or local administering agency grants will be 
funded under Letter-of-Credit serviced by the U.S. 

Treasury Regional Disbursing Office, or by SCS approved 
advance/reirabursement financing arrangements subject to 
the terms and conditions of the grant agreement. 

(1) The grant agreement will provide for payment 
of cost sharing for BMP (§634. 5(j)) and administrative 
costs (§634. 5(c)). 
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(2) The grant agreement may provide for payment 
of technical assistance costs when the administering 
agency has the capability, and the SCS designates that 
agency to provide this assistance to RCWP participants. 

(3) The administering agency is to monitor the 
performance of activities supported by RCWP grant funds 
to assure that time schedules and participant RCWP 
contract requirements are being met. Performance goals 
are to be measured against the terms of the grant 
agreeMnent and program directives. When SCS determines 
that onsite technical inspections, certified completion 
data, and financial status reports do not provide 
adequate grant evaluation data, the following information 
may be requested: 

(i) A comparison of actual accomplishments 
with the objectives established for the plan, 

(ii) Reasons why established objectives were 
not met, and 

(iii) Objectives established for the next 
reporting period. 

(b) Fund transfer agreements . When it is 
impracticable for SCS to enter into agreements with local 
soil conservation districts, state soil and water 
conservation agencies, or state water quality agencies to 
administer the program in a project area, USDA will 
retain program administration. In this case, the State 
Executive Director, ASCS, and the State Conservationist, 
SCS, are to enter into an agreement for the transfer of 
funds to ASCS through county ASC committees for 
activities included in administrative cost (634.5(c)) and 
BMP cost (634, 5 (j)). The following general working 
arrangements are to apply: 

(1) Administering contracts, making cost-share 
payment, and program reporting are to be provided by ASCS 
as the administering agency. 

(2) SCS, or its designee, with appropriate 
Federal or State agency support, will provide technical 
assistance to participants in preparing RCWP contracts 
and in carrying out their water quality plans. 

(c) Agreements for services . SCS may enter into an 
agreement for services with a State or local agency. The 
designee must meet the requirements of 0MB Circular No. 
A-102. 
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(d) Contracts for services . SCS may enter into 
contracts for services with individuals or firms for 
providing technical assistance." 

§501.41 Technical assistance responsibility. 

SCS retains major technical assistance responsibility for RCWP and 
provides leadership to insure the adequacy of standards and 
specifications for use by all administering agencies. SCS may provide 
technical assistance in RCWP projects for developing and carrying out 
individual water quality plans. SCS may also arrange for technical 
assistance to be provided through conservation districts, other Federal, 
State, or local agencies, or private individuals or firms using the 
following methods: 

Fotce account . If a nonadministering State agency or a soil 
conservation district can provide technical assistance and meet SCS 
standards, SCS may enter into agreements for services. Agreements for 
services by nonadministering state agencies or districts are called 
force account agreements-'-state agencies or districts provide the labor, 
equipment, and materials necessary for technical assistance (Subpart H) . 

(b) SCS procurement of services . Technical assistance services may 
be provided through SCS-administered contracts for services in 
accordance with applicable Federal procurement regulations as 
supplemented by the Department and SCS (§501.44). 

(c) Reimbursable agreement . If special technical expertise is 
required for development of water quality plans and installation of 
BMP's and other technical assistance, such as expertise pertaining to 
herbicides, pesticides, silvicultural practices, or monitoring of water 
quality, SCS may enter into reimbursable agreements (601 Economy Act, 31 
U.S.C. 686) with the appropriate Federal agencies to provide technical 
assistance. Reimbursable agreements for these services will be provided 
for in a Memorandum of Understanding between SCS and the appropriate 
agency. Form AD-672, Reimbursement or Advance of Funds Between Federal 
Agencies, is to be used to document each reimbursable agreement. 

§501.42 Agreement options. 

Figure 3 illustrates the agreement options available for 
administration of RCWP. 

§501.43 Administrative cost limitation. 

Grant funds applied by the grantee (administering agency) toward 
allowable administrative costs are limited to 5 percent of the Federal 
share for BMP costs. For example, a grant agreement including 
$2,500,000 for BMP's has been proposed between SCS and a state or local 
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Figure 3 Agreement options. 
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administering agency. Administrative (overhead) costs cannot exceed 
$125,000, so the total grant would be $2,625,000. Technical assistance 
costs including monitoring and evaluation by the administering agency 
when approved by SCS may be added to the grant. These costs are not 
administrative costs and are borne by SCS. 

§501.44 Applicable regulations and deviations. 

(a) Regulations . Regulations applicable to RCWP and this subpart 
include : 

(1) Office of Management and Budget (0MB) Circular No. A-’102, 
Uniform Administrative Requirements for Grants-in^Aid to State and Local 
Governments ; 

(2) Federal Management Circular No. 74-4, Principles for 
Determining Costs Applicable to Grants and Contracts With State and 
Local Governments; 

(3) Treasury Department Circular No. 1075; and 

(4) Title 7, Part 634 rules and regulations on RCWP. 

(5) This National RCWP Manual and its exhibits. 

(b) Deviations . Deviations from the Grant Agreement, Exhibit 
§505.10, and other exhibits of Part 505, Subpart B, may be approved by 
the SCS state conservationist if he or she determines that the 
deviations do not conflict with Federal rules, executive orders, or 0MB, 
Departmental, or other regulations. Also, the deviation must be in the 
interest of the Federal Government and the administering agency. The 
SCS state conservationist is responsible for seeing that files are 
properly documented and that a justification is provided for any 
significant deviation from the exhibits. Deviations from 0MB, 
Departmental, or other regulations are to be submitted to the National 
Office for action. Commitments should not be made until approval is 
provided. 
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§501.50 General. 

(a) When an RCWP project application has been approved, the SCS 
state conservationist is to initiate preparation, of a grant agreement 
with the designated State or local administering agency. The SCS state 
conservationist must review the following to confirm that the 
administering agency that was designated in the project application is 
qualified to administer grant funds: 

(1) The ability of the selected administering agency to provide 
effective program leadership in relation to the nature, scope, and 
location of the identified RCWP project; 

(2) The availability of the administering agency’s resources 
including plant, equipment, labor, and management services; 

(3) The availability of established internal procedures that 
will provide fiscal controls necessary to account for Federal grant 
funds ; and 

(4) The availability of accounting and internal audit functions 
necessary to identify, accumulate, and distribute allowable and 
allocable administrative (overhead) costs and other direct cost elements 
to be reimbursed under Federal grants. 

(b) If any factors considered by the governor during the 
preliminary review* appear questionable at this point, the SCS state 
conservationist is to make a more thorough analysis. 

§501.51 Specific requirements. 

Before executing a grant agreement that provides for cost-share 
funds, administrative (overhead) costs, or technical assistance and 
planning services, SCS must verify that the designated state or local 
administering agency can satisfy the requirements of OHB Circular No. 
A-102, Federal Management Circular No. 74-4, and other program 
requirements . 

(a) The SCS state conservationist is responsible for determining if 
the designated state or local administering agency meets the standards 
in the referenced circulars before entering into grant agreements. 

After the initial review and approval, SCS need only review and approve 
significant changes in the administering agency's standards or 
procedures. If the administering agency's standards have been reviewed 
by another Federal agency and found to meet the minimums prescribed by 
0MB Circular No, A-102, this finding is to be documented and accepted as 
adequate by SCS, If the prior review and approval given by another 
Federal agency was based on enabling legislation conflicting with or 
excessive to SCS requirements, the state conservationist should insure 
that SCS needs are adequately satisfied. 
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(b) Any deficiencies in the administering agency’s standards of 
conduct, procurement procedures, or financial management system must be 
brought to the administering agency’s attention for corrective action 
before a grant agreement may be executed. If SCS must impose additional 
requirements on the potential administrative agency to qualify them to 
receive grant funds, SCS is to: 

(1) Notify the administering agency in writing of the reasons 
for the requirements in excess of 0MB Circular A-102 standards; 

(2) Specifically identify the corrective action or controls 
necessary to receive and administer grant funds; and 

(3J Send documentation of the actions taken to the USDA Office 
of Operations and Finance. 

(c) If the state conservationist finds that the designated 
administering agency is not qualified to administer an RCWP agreement, 
the facts must be carefully documented and a report of the situation 
forwarded to the governor. The project application must be amended to 
indicate an acceptable administering agency. This action requires 
review by the SRCWCC. 

§501.52 Provisions or standards requiring review. 

regulations . Administering agencies’ procurement 
regulations, including contract provisions, are to meet the minimum 
lequirements of 0MB Circular No. A-*102, Attachment 0, as well as 
applicable state and local laws, rules, and regulations. If procurement 
with grant funds for required RCWP work is necessary, the administering 
agency nay use its ov;n procurement regulations providing that 
procurements adhere to spirit and intent of 0MB Circular No. A-102 and 
the following standards: 


(Ij The administering agency is to maintain and enforce a 
wiitten code or standards of conduct that governs the performance of its 
oUicers, employees, or agents in expending Federal grant funds. The 
admnistering agency's officers, employees, or agents may neither 
f^, - accept gratuities, favors, or anything of a monetary value 

from contractors, potential contractors, district employees, or 

or tho.r agents employees, or agents, or by contractors 

allocabJi to''t‘;e":t™t"?e«?:S'er'’?%^?f 

or advertised transactions are to h ° value or whether negotiated 
..rovide masimn. open a^Tiierc'o^etlt-^^^l^^ Lf “e^J” 
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should guard against organizational conflicts of interest or 
noncompetitive practices among contractors or suppliers that may 
restrict or eliminate competition or otherwise restrain trade. 

Financial m anagement system * The administering agency or 
designated department or unit within the administering agency that will 
manage the finances of federally cost-shared RCWP work must develop and 
maintain a financial management system that meets the requirements of 
0MB Circular No. A-102, Attachment G. The SCS state conservationist is 
to review the administering agency’s financial management system for 
completeness and detail according to the minimum requirements and 
procedures provided in Part 503, Subpart A* 

PQCum e ntat ion . The grant agreement files are to be documented 
by SCS with a written certification indicating the acceptability of the 
administering agency’s procurement standards and financial management 
system. The files are also to include a copy of the administering 
agency's written standards of conduct. 

(d) Minority-owned banks . Consistent with the national goal of 
expanding the opportunity for minority business enterprises, the 
administering agencies are encouraged to use minority-owned banks to the 
greatest extent possible. SCS is not required to review this aspect of 
the administering agency’s procedures, but it should be discussed and 
any potential opportunities should be developed by the administering 
agency if possible. 

(e) Admin i strative overhead, cost allocations requirements . 

(1) The principles for determining the allowability and allocability of 
the administering agency’s reimbursable indirect costs for program 
administration (overhead) are in 0MB Circular No. A-102, Attachment G, 
and Federal Management Circular No. 74-4, The administering agency is 
responsible for expending and accounting for grant funds consistent with 
these circulars and RCWP program objectives. SCS must also insure that 
an acceptable cost allocation plan (CAP) is prepared by the 
administering agency and approved by the cognizant review agency before 
executing the grant agreement. 

(2) Regardless of the indirect costs approved in the CAP or 
other allowable direct grant administrative costs, the amount to be 
reimbursed to the administering agency is not to exceed 5 percent of the 
Federal cost share for BMP's or the percentage established in the grant 
agreement if less than 5 percent. If technical assistance as approved 
by the SCS state conservationist is provided by the administering agency 
or other source, these costs are considered a direct program cost and 
are to be reimbursed from RCWP funds* 
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§501.60 Definition . 

As used in this subpart> "grant agreement” includes any agreement 
entered into by SCS and a State or local unit of goverrunent designated 
as administering agency in which detailed arrangements are set out to 
provide for carrying out the RCWP and the involvement anticipated 
between parties. 

§501.61 General. 

Detailed working arrangements must be established between the 
administering agency and SCS before entering into contracts with 
participants for the installation of BMP's. SCS is to prepare RCWP 
grant agreements. Arrangements is to be set forth in the grant 
agreement using the format and content specified in Exhibit §505.10. 

(a) The agreement is to be detailed enough to implement the 
provisions of the approved RCWP project application for the specified 
work to be accomplished in the designated project area. 

(b) BMP's will be installed through long-term contracts (5 to 10 
years) with participants having control of privately owned rural lands. 

§501.62 Authorities and responsibilities. 

Each party to the agreement must have the authority and capability to 
fulfill its responsibilities set forth in the agreement as noted below. 

(a) The authority to sign RCWP agreements and represent SCS to 
administering agencies on RCWP matters is delegated to the SCS state 
conservationist. Before entering into a grant agreement, the 
administering agency must be informed of the procedures and requirements 
of RCWP. Personal visits and detailed discussions of agreement 
provisions by trained SCS personnel will help avoid misunderstandings 
and facilitate better working relations. The SCS state conservationist 
is to take an active part in establishing the necessary working 
environment and understanding with the administering agency. 

(b) Amendments to agreements are to be signed by the person or 
persons who signed the original agreement on behalf of SCS. SCS 
provides technical assistance or insures that technical assistance is 
provided and verifies the technical adequacy of work performed. 

(c) The administering agency is responsible for administering all 
aspects of the grant agreement. 

(1) Procurement requirements and other 0MB Circular A-102 
requirements ^ not apply to contracts between administering agencies 
and participants. The administering agency is to coordinate its RCWP 
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contracting assistance activities with SCS at all levels to optimize 
available technical assistance services within the established 
priorities . 

(2) To the extent necessary and feasible > the administering 
agency may obtain bookkeeping^ accounting, or similar services from 
another department or unit within the administering agency. The 
administering agency may also procure bookkeeping, accounting, or 
similar services using their own procurement procedures if these 
services are not internally available. Costs are to be reimbursed 
within the limits established in the grant agreement. Participant 
contract administration services including making contract payments are 
not to be contracted out. 

§501.63 Fund management. 

(a) Grant agreements are fund-obligating documents, Funds, as 
needed, will be provided as detailed in Part 503 by a letter of credit 
or other designated option with the approval of the SCS state 
conservationist , 

(b) The SCS state conservationist is to determine that sufficient 
SCS funds are available before recommending the signing of an agreement, 
Federal funds are to be advanced only for current needs and are tp be 
disbursed to and by the administering agency on receipt of proper 
billings (see Part 503). 

(c) Before approving any amendment of an agreement in an amount 
that exceeds the amount in the agreement, the SCS state conservationist 
is to insure that sufficient funds are available, that the amendment is 
properly executed, and that additional SCS funds are encumbered 
(§502,1), Amendments that are necessitated by changes in the project 
cost-sharing levels must be supported by cost data and be approved by 
the NRCWCC. 

(d) The ’’storing*' of excess Federal funds in an agreement is a 
violation of Section 1311(a)Cl) of the Supplemental Appropriation Act of 
1935 


(1) The obligation to be recorded in the accounts is the amount 
specified in the agreement as the sum expected to be contributed by SCS 
for the work and other program costs included in the agreement. 

(2) After all the RCWP participant contracts are executed, 
excess funds that are not expected to be used should be withdrawn from 
the accounts by amending the agreement, 

(3) After all work has been completed and final payment made to 
the administering agency, all remaining excess funds obligated by the 
agreement normally will be canceled from the accounts immediately. This 
does not require an amendment to the grant agreement. There may be, 
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however, situations in which sufficient funds may be retained in the 
agreement to cover further anticipated SCS liability. The amount of 
funds retained is a matter of judgment. Each agreement should be 
analyzed to determine the possibility of liability, and the amount 
considered necessary to cover contingencies should be documented in the 
files , 

§501.64 Grant agreement format and contents. 

(a) General . The grant agreement should be developed to meet the 
actual situation. Its contents are determined by which agency is 
designated as administering agency and what other arrangements may be 
necessary in managing grant funds or providing services. 

Administrative services . All necessary grant administrative 
services, other than technical assistance services retained or provided 
for by SCS, is to be provided by the designated administering agency. A 
State administering agency, for example, may not ’’subcontract" for 
technical assistance from a conservation district. A State 
administering agency is to provide from their own forces all needed 
personnel for administration of participant contracts and are not to 
make arrangements with a soil conservation district or ASCS to 
administer contracts. If a district is designated as administering 
agency, its own personnel are to provide all contract administration 
functions . 

(c) Un usual situations . Assistance may be requested from the SCS 
National Office in developing agreements for unusual situations or where 
appropriate guidelines have not been established. A draft of the 
proposed agreement should be transmitted with the request for 
assistance . 

(d) R CWP grant agreement with administering agencies . Exhibit 
§505.10 illustrates the standard format for grant agreements. 
Modifications to meet the working relationships in each state may be 
made as deemed necessary by the SCS state conservationist within the 
guidelines of §501,41. 

§501.65 Optional methods of funding grant agreements. 

(a) General. The grant agreement provides for payment to the 
administering agency by the letter of credit method. Letter of credit 
payment procedures, detailed in §503,4, are the preferred method of 
making RCWP grant payments, but in some instances an approved optional 
payment method may be necessary. Optional payment methods, if approved 
by the SCS state conservationist, include advance by Treasury check and 
reimbursement of accrued expenditures (§503.3). Administering agencies 
are responsible for submitting requests and providing necessary 
documentation to the SCS state conservationist for consideration of the 
proposed method of payment if letter of credit procedures do not provide 
adequate working capital or do not meet 0MB Circular A-102, Attachment J 
criteria . 
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C ontr o l of payments . Regardless of the method of payment 
required by regulations or selected by the administering agency, SCS may 
not withhold payments for proper charges made by the administering 
agency at any time during the grant period unless; 

(1) The administering agency fails to comply with the program 
objectives, grant award conditions, or Federal reporting requirements; 
or 

(2) The administering agency is indebted to the United States 
and collection of the indebtedness would not impair accomplishment of 
the objectives of any grant program sponsored by the United States. 

(c) Notice for corrections . Under the preceding conditions, SCS 
may, on reasonable notice, inform the administering agency in writing 
that payments will not be made for obligations incurred after a 
specified date. The conditions requiring correction are to be 
identified or the indebtedness requiring liquidation must be specified 
for the record. 

§501.66 Distribution of grant agreements, 

Grant agreements are to be prepared in sufficient copies to provide 
the following minimum distribution: 

Original (signed) 

Manually signed copy 
Conformed copy 


SCS state office 
Administering agency 
SCS National Office 
(Assistant Administrator 
for Water Resources) 
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§501 . 70 General . 

Section 208(j) of PL 92-500 provides that the Secretary is to agree 
to provide technical assistance and share the cost of applying BMP’s. 

If SCS cannot provide the necessary technical assistance but a soil 
conservation district or other SCS approved State agency has the 
experience and necessary staff, the specified party may provide RCWP 
technical assistance by entering into a force account agreement with 
SCS. 

§501.71 Responsibilities . 

(a) SCS is responsible for making force account arrangements. The 
services to be provided are to be agreed on by the state conservationist 
and the specified State agency or district in a force account agreement 
(Exhibit §505.11). The State agency or district selected to provide 
technical services must meet the requirements of 0MB Circular No. A- 102. 

(b) SCS retains responsibility for the technical adequacy of the 
RCWP contract. 

(c) The agreement is to provide the authority and the estimated 
funds necessary to obtain technical assistance services by force 
account. Additional agreements are not necessary. 

(d) All or part of the required technical assistance may be 
provided by the State agency or district depending on the circumstances. 
The file is to contain a determination by the SCS state conservationist 
on the need for supplemental technical assistance, 

(e) When technical assistance services can be provided directly by 
the RCWP administering agency, the costs are to be reimbursed from RCWP 
funds included in the grant agreement. 

§501.72 Agreement revisions. 

The force account agreement is to be renegotiated or reaffirmed 
annually through an appropriate amendment or exchange of correspondence, 
The force account plan of operations is to be revised and updated at 
this time (Exhibit §505.12). 

§501 . 73 Conditions , 

Force account is a procedure that allows the specified party to 
perform the necessary technical assistance using its own equipment and 
personnel. Contract administration assistance for participant contracts 
cannot be provided under a force account agreement. If the SCS state 
conservationist approves, the specified party may supplement its own 
forces renting small amounts of equipment or hiring additional field 
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personnel. No reimbursement is to be provided for technical assistance 
services furnished by the specified party until the agreement is 
executed. The specified party's employment practices must be in 
conformance with State and local laws and must meet the requirements of 
applicable Federal and State Equal Employment Opportunity provisions and 
Title VI of the Civil Rights Act of 1964 (Public Law 88^352, 42 U.S.C. 
2000d). The specified party may perform technical assistance only under 
the following conditions: 

(a) SCS cannot provide the required technical assistance within the 
time constraints or priorities stated in the project application. 

(b) The administering agency (if not the specified party) does not 
have the qualified field personnel available to perform technical 
assistance , 

(c) The specified party that is to perform the work has a nucleus 
of the necessary equipment, work force, and supervisory personnel to 
provide technical assistance. 

(d) The specified party is skilled in performing the technical 
assistance and planning work contemplated or can easily develop the 
required skills with minimum SCS assistance. 

(e) Provisions are made to insure that the quality of technical 
assistance is the same as if SCS performed the work. 

(f) The specified party can meet the minimum requirements needed to 
comply with the regulations identified in Subpart F of this part. 

§301.74 Prerequisites to signing force account agreements for services. 

Before signing the agreement for services, the SCS state 
conservationist is to determine that the following prerequisites have 
been met: 

(a) The RCVP project application has been approved and an 
acceptable administering agency has been designated. The conditions 
detailed in §501.63 must be documented in the force account agreement 
file. 

(b) The specified party has an acceptable financial management 
system meeting the requirements of 0MB Circular A-102, Attachment G. 

When force account is used to provide technical assistance, SCS is to 
use reimbursement procedures rather than a letter of credit or advance 
method of payment. Therefore, a letter from the state agency or 
district stating that they have reviewed the financial management system 
requirements and that their system meets these requirements may be 
acceptable as adequate documentation of their financial management 
system. Approval of the financial management system by another Federal 
agency would satisfy this requirement. 
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(c) The specified party's force account annual plan of operations 
has been approved by the SCS state conservationist (see §501*76), 

(d) Sufficient RCWP funds are available to carry out the work. 

(e) The SCS state conservationist has reviewed and approved the 
estimated amount and reasonableness of cost for the services the 
district will be providing. 

§501.75 Force account agreement format. 

(a) The agreement format, Exhibit §505.11, is to be followed in 
preparing the agreement for services when a nonadministering State 
agency or district provides technical assistance services by using its 
own forces. The force account agreement for services should detail the 
responsibilities of the parties thereto, the work to be done, and other 
provisions as needed to make the agreement complete, 

(b) Exhibit §505.11 states minimum SCS requirements. The specified 
party may add only those provisions required by State law as determined 
necessary by the SCS state conservationist (see Deviations, §501. 44(b)). 
If there is conflict between the requirements of State law and Federal 
law, the problem must be submitted to the SCS National Office for review 
before any commitments are made. 

(c) Force account agreements for services are to include Property 
Management Standards (Exhibit §505.13) and Clean Air and Water 
Provisions (Exhibit §505.14) as attachments, 

§501.76 Force account plan of operations. 

Before the SCS state conservationist signs the agreement for services 
for force account work and annually thereafter, the designated party is 
to prepare a plan of operations satisfactory to SCS, The plan of 
operations must include as a minimum the requirements illustrated by 
Exhibit §505.12 and the following items: 

(a) A description of and specifications for the technical services 
to be performed, 

(b) An estimate of the type and quality of any materials needed for 
performance of technical assistance and how they will be obtained or the 
source if from internal supplies, 

(c) An estimate of equipment needed for performance of technical 
assistance, hours or days of use expected, how it will be obtained, and 
agreed-to use rates. 

(d) Personnel to be used on the work and the agreed“*to rate of pay 
for personnel time. Technical personnel who will be charging time 
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directly to RCWP technical assistance activities and clerical personnel 
who directly support the technical assistance should be included by 
name, title, and hourly rate of pay. 

(e) The time schedule for performing the work. 

(f) Other items, as needed. 

§501.77 Administration of force account work. 

(a) The contracting officer (CO) designated by the State agency or 
district is responsible for taking all actions necessary to insure 
satisfactory quality of technical assistance services being performed by 
their own forces. These actions include but are not limited to seeing 
that the work is performed in accordance with standards approved by SCS, 
obtaining SCS approval of any needed changes, keeping the work on 
schedule, obtaining SCS approval of any proposed changes in the force 
account plan of operations, obtaining supplies, etc., in accordance with 
the specified party’s procurement standards and procedures and the 
agreement for services, and keeping accurate cost records. 

(b) The SCS state conservationist is to appoint in writing a 
government representative (GR) (usually the district conservationist) 
for each agreement for services if the work is to be performed by force 
account. The GR must be technically qualified to inspect the types of 
work to be performed under the agreement. He or she should also be 
located close enough to the job to be available to work with the 
district and to perform other duties of the job. The major duties and 
responsibilities of the GR should be identified in the letter of 
appointment and be tailored to the type of services being provided. See 
Exhibit §505.22 for a sample letter of appointment. 

(c) Progress and performance reports are necessary for proper 
administration of the work being performed by force account. The 
government representative is to report RCWP technical assistance 
accomplishments at least monthly in writing to the SCS state 
conservationist through the SCS area conservationist. There is no form 
specified for this documentation. Forms SCS“AS-493 and b may be used to 
keep track of funds expended, work completed, and work scheduled. The 
report should include an estimate of project work in the district that 
is completed, the units of work scheduled, problems encountered, and 
whether the technical assistance work performed is in accordance with 
SCS standards. 

(d) The specified party is to pay for the work as provided in its 
procurement documents, employment regulations, etc., and as provided in 
the force account agreement for services. The government 
representative's progress report is to be used as the basis for SCS 
approval of the SF-270, Request for Advance or Reimbursement. (See 
§503. 3(b) and §505.60.) Form SF~270 is to be prepared by the specified 
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party and forwarded to the SCS government representative monthly. The 
government representative is to forward the SF-270 to the SCS state 
office with a recommendation for payment. 

(e) The SCS state conservationist is to make final payment to the 

specified party after the following steps have been taken: 

(1) SCS notification to the specified party of satisfactory 

completion of the work; 

(2) SCS audit of force account source documentation and other 
records ; 

(3) Receipt from the specified party of the final SF-270; and 

(4) A final performance report from the GR. 

(f) The SCS state conservationist is to perforin a comprehensive 
audit to test payments made to the specified party against their source 
documentation using appropriate audit techniques. Payment adjustments 
are to be made on the final payment to resolve any allowances or 
disallowances identified by the audit. Form SCS-AS“'49b is to be used to 
summarize materials used, services performed, and work accomplished. 

Cost summaries are to be made on the SCS^AS-49a. The certification and 
release of claims on Form SCS-AS-49a need not be completed. 

(g) The SCS state conservationist is to prepare a summary of the 
work performed under all RCWP force account services agreements in the 
state by project at the end of each fiscal year to provide data for 
making management decisions and to estimate future fiscal year funding 
needs. The annual summary is to indicate the inclusive dates of the 
force account agreement within that year, the cost for performing the 
various services provided, and other data pertinent to the work. 
Amendments to the force account agreement and future requests for RCWP 
funds may be based on a consideration of the prior year annual 
summaries , 

(h) The format to be used in preparing annual or other necessary 
amendments to the force account agreements for services is indicated in 
Exhibit §505,19. When the agreement is executed, unit prices are 
established in the plan of operations for the services to be performed. 
Throughout the life of the 5- to lO-year contracts for RCWP work, the 
priorities and requirements for technical assistance force account 
services and the established unit prices will vary. The SCS state 
conservationist is to require the specified party to update their force 
account plan of operations annually. The revised data are used to amend 
the agreement to meet the next year’s program needs, 

(1) Amendments other than the annual amendment may be made at 
any time when justified. 
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(2) Ajuendments to agreements are to be executed by the SCS state 
conservationist. All amendments are to be executed by authorized 
representatives of the party signatory to the original agreement. If 
the individual who signed the original agreement signs the amendment, no 
certification of authority is necessary. If a different person signs, 
his or her authority must be documented. 

(i) An agreement for services may be terminated at any time by 
mutual consent. If SCS initially determines that State agency or 
district assistance is needed but later finds that SCS personnel can 
perform the technical assistance, the agreement may be terminated. An 
amendment to the force account agreement should be issued to document 
this action. 

(1) An agreement for services may be terminated by SCS for cause 
if SCS determines that the specified party has failed to comply with 
provisions of the agreement. Any termination must be accomplished 
according to 0MB Circular A"102, Attachment L. 

(2) SCS may temporarily suspend its assistance pending 
corrective action of the specified party or pending a decision by the 
SCS to terminate its assistance. 

(j) (l) Agreements for services and amendments thereto are to be 

prepared in sufficient copies to provide the following minimum 
distribution: 


Original (signed) 

1 manually signed copy 

1 conformed copy 
1 conformed copy 


SCS state office 
Agency providing services 
(specified party) 

SCS government representative 
SCS National Office 
(Assistant Administrator 
for Water Resources) 


(2) Each force account agreement for services that 
funds IS to be assigned a number from the regular contract 
SCS office in which it is signed. 


obligates SCS 
series of the 
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§501.80 General. 

Commercial technical assistance services may be obtained by Federal 
contract when SCS cannot provide all the services, when the 
administering agency does not have the resources to provide technical 
assistance services, and when a nonadministering state agency or 
district IS unable to furnish services. Such contracts may range from 
contracts for aerial photography or geologic investigations to a 
contract for the complete investigation, design, drawings, and technical 
assistance services required for planning and installation of RCWP 
measures . 

§501.81 Contracting for services. 

Contracts for professional services are to be negotiated by SCS or 
arranged for through competitive bidding procedures by SCS. 

Administering agencies or nonadministering State agencies or districts 
are not to make any contractual arrangements to provide RCWP technical 
assistance services . 

(a) The policies, procedures, standards, and exhibits in the 
Federal, Departmental, and SCS Procurement Regulations are to be used 
when SCS procures the services. 

(b) The SCS state conservationist is to determine which services 
are to be provided by the administering agency, other State or Federal 
agencies, or the conservation district, and which are to be furnished by 
SCS. Performance specifications must be developed for inclusion in 
procurements of professional services to fully describe and control the 
extent and quality of work to be performed by the contractor. 

Cc) Personal services procedures cannot be used. SCS technical 
specialists should participate in developing technical assistance 
performance specifications that will provide a contractor the necessary 
requirements to achieve the specified product with minimal SCS spot 
checking and compliance reviews. 
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§502*20 Reasons for grant termination. 

A grant may be terminated for any of the following reasons: 

(a) The administering agency fails to comply with the grant 
agreement . 

(b) The administering agency fails to get adequate land user 
participation . 

(c) The actions proposed in the project application cannot be 
a chieved . 

§502.21 Decision to terminate a grant. 

The decision to terminate a grant for any of the reasons in §502.20 
is the joint responsibility of: 

(a) The Administrator of the Soil Conservation Service (SCS); and 

(b) The Administrator of the Environmental Protection Agency (EPA), 
§502.22 Procedures for terminating a grant. 

(a) When the SCS state conservationist in consultation with the 
SRCWCC determines that a grant should be terminated for any of the 
reasons in §502.20, he or she is to send the administering agency a 
notice of intent to terminate the grant (§505.17). This notice is to: 

(1) Clearly state the reasons for the proposed termination; 

(2) Explain any extension or modification to the suspension 
order; and 

(3) Allow at least 10 days* written notice before the 
termination is effective. 

(b) After the notice of intent is issued, officials of the 
administering agency are to be allowed an opportunity to discuss the 
proposed termination with the SCS state conservationist. The SCS state 
conservationist is to inform the Administrators of SCS and EPA of the 
administering agency's views. 

(c) Termination of an RCWP grant requires the approval of the SCS 
Administrator and concurrence of the EPA Administrator. Approval to 
terminate is to be in writing, signed by the agency administrators or 
their designees. This approval is to be documented in the RCWP grant 
agreement file. There is no prescribed format for the Administrators' 
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approval to terminate a grant. The approval should state the reason for 
termination and give the SCS state conservationist authority to 
terminate the grant* 

(d) After the Administrators of SCS and EPA have concurred in the 
termination, the SCS state conservationist is to terminate the grant by 
either : 

(1) Executing a termination agreement with the administering 
agency; or 

(2) Issuing a grant termination notice to the administering 
agency by certified mail, return receipt requested. (See §505.18.) 

(e) An amendment to the grant agreement is to be issued to document 
the terms of any grant termination. 

§502.23 Request by administering agency to terminate a grant. 

If an administering agency desires to terminate its work on a project 
that IS funded by a grant agreement, it is to notify the SCS state 
conservationist in writing, giving full details of the reasons for 
requesting termination of the grant. The administering agency cannot 
terminate the grant agreement unilaterally. The SCS state 
conservationist is to review the causes for the requested termination 
and forward recommendations to the Administrators of SCS and EPA. If 
the Administrators of SCS and EPA concur, the SCS state conservationist 
issues the Notice of Intent To Terminate Grant Agreement (see §505.17) 
and the Grant Termination Agreement (see §505.18). 

§502.24 Termination for convenience. 

If SCS and the administering agency agree that the continuation of 
the project would not produce beneficial results commensurate with the 
further expenditure of funds, the grant may be terminated for 
convenience. The two parties are to agree on the termination 
conditions, including the effective date, and for partial terminations, 
the portion of the RCVP grant agreement to be terminated. 

§502.25 Effect of grant termination. 

(a) Obligations . When a grant is terminated, the administering 
agency has the following obligations: 

(1) To refund to SCS the amount it received for the part of the 
project that was not completed. The administering agency may retain 
funds needed to meet unavoidable commitments. 

(i) If the grant is terminated because of the administering 
agency's failure or inability to perform the work, the administering 
agency must refund unexpended cost-sharing monies for existing RCWP 
contracts . 
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(ii) If the grant is terminated through no fault of the 
administering agency, the administering agency is to be allowed to 
retain unexpended cost-sharing monies to fulfill existing RCVP 
contracts . 

(2) To furnish to the SCS state conservationist evidence that it 
has attempted to reduce the amount of each outstanding coininitment . 

(3) To report to the SCS state conservationist the amount of 
uncommitted grant funds. 

(4) To make no new commitments and enter into no new RCWP 
contracts . 

(b) Termination costs . The SCS Administrator is to determine, 
according to applicable Federal regulations, whether the administering 
agency is entitled to termination costs. 

(c) Existing RCWP contracts . Within 5 calendar days after the 
effective date of a grant termination, existing RCWP contracts and other 
related obligations are to be transferred to the appropriate ASCS county 
office(s) to insure continuity in payments to participants. The SCS 
state conservationist is to immediately initiate action to a ■ name a new 
administering agency to complete the project. 

§502.26 Project termination. 

If an adequate level of participation for a project cannot be 
achieved, the SCS state conservationist is to: 

(a) Publish in a newspaper in the project area a notice of intent 
to terminate all or part of the project and all or part of the grant 
agreement. The notice is to announce the time and place of the public 
hearing , 

(b) Conduct a public hearing in the project area no sooner than 15 
days after publication of the notice. 

(c) Determine if the grant is to be terminated by considering: 

(1) Results of the public hearing; 

(2) Performance of the administering agency; and 

(3) Recommendations of the SRCWCC, 

(d) Follow the procedures in §§502.22 and 502.25 if the grant is to 
be terminated. 

(e) Prepare a project closeout report summarizing the actions 
accomplished. 
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§502.27 Project completion and grant closeout, 

(a) Project completion . The maximum life of a project between the 
beginning of the period for making contracts and the end of the last 
contract is to be 15 years or less. When the administering agency has 
fulfilled all of its obligations in the long-term RCWP contracts » the 
grant agreement or fund transfer agreement expires. 

(b) Administering agency responsibilities . To close out a grant 
agreement, the administering agency has the following responsibilities: 

(1) To refund to SCS any unencumbered funds that were advanced, 

(2) To sumbit to SCS within 90 days after completion of the 
project all financial, performance, and other reports required by the 
grant. SCS may grant an extension if requested. 

(3) To account for any property acquired with grant funds or 
received from SCS in accordance with the provisions of Attachment N of 
0MB Circular No, A-102 and Property Management Standards attached to the 
agreement , 

(c) SCS responsibilities , SCS has the following responsibilities 
in grant closeout: 

(1) To make prompt payments to the administering agency for 
allowable costs under the grant where payment by SCS has been on a 
reimbursable basis. 

(2) To adjust the Federal cost share if necessary according to 
the reports submitted by the administering agency and the results of the 
final audit if not performed prior to closeout. 

(3) To insure that all the applicable administrative actions 
required by 0MB Circular No. A^102, Attachment L have been followed. 

§502,28 Regulations applicable to this subpart. 

"§634,17 Termination of grant agreement, 

(a) Termination agreement or notice . (1) The State 
Conservationist, SCS, may, based on evidence of failure 
to comply with the terms of the grant agreement, issue a 
notice of intent to terminate the grant agreement. The 
notice of intent to terminate has the force and effect of 
extending or modifying the conditions of the suspend 
order. Any modification of the conditions of the suspend 
order shall be shown in the notice and discussed with the 
administering agency. The State Conservation shall give 
not less than ten (10) days written notice to the 
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administering agency (certified mail, return receipt 
requested) of intent to terminate the grant in whole or 
in part . 

(2) After the administering agency has been 
afforded an opportunity for consultation, the State 
Conservationist, SCS, may request authorization from the 
Administrator, SCS, to terminate the grant in whole or in 
part. If the Administrator, SCS, concurs in the 
termination action, the proposed termination notice will 
be forwarded to the Administrator, EPA, for concurrence, 

(3) After the Administrators, SCS and EPA, have 
been informed of any expressed views of the administering 
agency and concurred in the proposed termination, the 
State Conservationist, SCS, may, in writing (certified 
mail, return receipt requested), terminate the grant in 
whole or in part, 

(4) Termination of all or part of the grant 
agreement may be carried out by either execution of a 
termination agreement by the State Conservationist, SCS, 
or issuance of a grant termination notice by the State 
Conservationist, SCS. The agreement or notice shall 
establish the effective date of termination of the grant, 
the basis for settlement of grant termination costs, and 
the amount and date of payment of any sums due either 
party, 

(t>) Bas is for termination . A grant may be 
terminated by SCS for good cause subject, to negotiation 
and payment of appropriate termination settlement costs. 
Cause for termination by SCS includes: 

(1) Failure by the administering agency to make 
satisfactory progress toward achieving an adequate level 
of participation; or other evidence satisfactory to the 
NRCWCC, Administrator, EPA, and the Administrator, SCS, 
that the administering agency has failed or' is unable to 
perform in accordance with the provisions of the grant 
agreement; or 

(2) Failure through no fault of the administering 
agency to achieve an adequate level of participation; or 
other evidence satisfactory to the NRCWCC, Administrator, 
EPA, and the Administrator, SCS, that the planned actions 
approved in the project application cannot be achieved. 

(c) Effect of grant- termination . (l)(i) In those 
cases where cause for grant termination is based on the 
administering agency's failure or inability to perform 
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(634* 17(b) (1)) , upon termination, the administering 
agency must refund or credit to the United States that 
portion of the grant funds paid or owed to the 
administering agency and allocable to the terminated 
project work. Funds needed to meet unavoidable 
commitments may be retained. All other funds, including 
unexpended cost*-sharing monies for existing RCWP 
contracts executed prior to the termination date, shall 
be refunded to the United States. The administering 
agency shall not make any new commitments or enter into 
any new RCWP contracts. The administering agency shall 
reduce the amount of other outstanding commitments 
insofar as possible and report to the State 
Conservationist, SCS, the uncommitted balance of funds 
awarded under the grant. The allowability of termination 
costs will be determined in conformance with applicable 
Federal cost principles. 

(ii) Upon termination of a grant agreement, 
existing RCWP contracts and their related obligations 
w'lll immediately, and in no case later than 5 calendar 
days be transferred to the ASCS county office to assure 
continuity in payments to participants. The State 
Conservationist, SCS, will immediately initiate action 
under §634.15 to establish a new administering agency for 
completion of the project. 

( 2 ) In those cases where cause for grant 
termination is based on failure to achieve the planned 
actions through no fault of the administering agency, the 
termination agreement and amended grant agreement are to 
permit the administering agency to fulfill the 
obligations of its existing RCWP contracts. The 
administering agency shall not make any new commitments 
or enter into any new RCWP contracts without SCS 
approval . 

§634.18 Termination of project. 

(a) An RCWP project is terminated by the State 
Conservationist because an adequate level of 
participation cannot be achieved. Upon this 
determination, the State Conservationist shall publish in 
a newspaper of public record in the project area a notice 
of intent to terminate all or part of the grant agreement 
and the project (§634. 7(c)), and an announcement of the 
time and place of a public hearing. 

(b) No sooner than 15 days from the publication of 
the notice of intent to terminate all or part of the 
project and grant agreement, the State Conservationist 
will conduct a public hearing in the project area. 
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(c) If, based on the hearing record, the performance 
record of the administering agency, and the 
recommendations of the SRCWCC, the State Conservationist 
determines that the project will be terminated pursuant 
to §63^. 17(c), the State Conservationist will enter into 
a grant termination agreement or issue a grant 
termination notice. 

(d) The existing RCWP contracts will be transferred 
to the ASCS county office pursuant to §634 . 17 (c) ( 1 ) (ii ) . 

(e) The State Conservationist will prepare a project 
close-out report summarizing the actions accomplished. 

§634.19 Project completion and closeout. 

(a) The maximum total life of a project shall be 
fifteen (15) years or less. 

(b) The allowable contracting period may be 
increased if an adequate level of participation has been 
achieved and the designated management agency assures a 
significant increase in participation can be reached in a 
reasonable time. 

(c) The grant or fund transfer agreement with an 
administering agency shall expire when the administering 
agency has fulfilled all of its obligations in the 
long-term RCWP contracts. 

(d) When a project is completed, the administering 
agency is to provide the State Conservationist, SCS, a 
closeout report which summarizes the actions 
accomplished . " 
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§502.30 General. 

An approved water quality plan is the basic document for implementing 
the land owner or operator's (participants) actions for treating 
agricultural nonpoint sources of pollution on their property. The soil 
conservation district reviews the water quality plan to insure that it 
includes treatment of all critical areas and/or sources. The Soil 
Conservation Service insures that the plan is technically satisfactory 
for achieving the project objectives. 

§502.31 Eligible land. 

(a) R egulation applicable to eligible land is: 

"§634.20 Eligible land. 

(a) RCWP is only applicable to privately owned land. 

Land owned by corporations whose ownership is public 
(i.e., their stock is publicly traded over the market) is 
eligible for program assistance only if the corporation 
can document that the installation of BMPs places an 
inappropriate financial burden on the corporation." 

(b) Indian lands . Indian lands are included as privately owned 
lands for the purpose of the RCWP. 

Acreage limitation . There is no acre limit for RCWP contracts. 
§502.32 Eligible participants. 

(a) Regulations applicable to eligibility of participants are; 
"§634,21 Eligible participants, 

(a) Any land owner or operator whose land or 
activities in a project area is contributing to the 
area’s agricultural nonpoint source water quality 
problems and who has an approved water quality plan is 
eligible to enter into an RCWP contract. 

(b) This program will be conducted in compliance 
with all nondiscrimination requirements as contained in 
the Civil Rights Act of 1964 and amendments thereto and 
the Regulations of the Secretary of Agriculture (7 C.F.R. 
15,1-15-12).” 

(b) A participant may be an individual, partnership, association, 
corporation, estate, or trust engaged in an agricultural enterprise as 
an owner, landlord, operator, or tenant. 
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§502.33 Eligible Best Management Practices (BMP^s). 

(a) BMP ^s includ e d in w a ter quality management plans . Only those 
BMP’s that are consistent with the approved 208 water quality management 
plan and in the approved RCWP project application are eligible for 
inclusion in the participant's contract. 

(b) Site sp ecific BMP's . Because of varying conditions nationally, 
It is not practicable to specify eligible BMP's for all geographic areas 
and categories of pollutants. 

(c) Feedlots . RCWP is limited to control of nonpoint source 
pollution. Large concentrated animal feeding operations as defined in 
40 CFR, Part 125.51, generally 1,000 animal units or more, are 
considered point sources. BMP's may not be cost shared on these 
feedlots; however, BMP’s may be cost shared to treat other sources of 
pollution on the same farm including the diversion of water from the 
feeding operations . 

(d) BMP standards and specifications . (1) The SCS field office 
responsible for certifying technical adequacy of BMP’s is to maintain a 
file of standards and specifications for each BMP to be cost shared 
under RCWP, including those from other agencies. 

(2) Forest Service or State Forestry Department standards and 
specifications maybe used for forestry-related BMP’s. These standards 
are also to be kept on file in the SCS field offices. 

(3) The recommendations of SEA Extension Service and cooperating 
State extension services may be used for fertilizer and pesticide BMP’s. 
If used, they are to be kept on file in the SCS field offices. 

(e) Control for contract purposes . Control means possession of 
land by ownership, lease, or rental agreement. If the participant has 
possession under a right that is less than a full legal right, the 
administering agency must determine whether it is probable that he or 
she will control the land throughout the contract period. The 
administering agency may determine that a participant has control of the 
land if he or she customarily leases the land on a year-to-year basis or 
has a lease that will expire before the RCWP contract expires but there 
is good reason to expect that the lease will be extended. The 
administering agency is to inform the participants of the consequences 
of failure to complete the contract because of a change in operators. 

§502.34 Application for assistance. 

(a) Regulations . Regulations applicable to application for 
assistance are: 


502-18 


(l4-500/507-(NRCWPM), July 1979) 



SUBPART D - PARTICIPANT WATER QUALITY PLAN AND CONTRACT 


502.34(c)(8) 


"§634.22 Application for assistance, 

(a) Land owners or operators must apply for RCWP 
assistance through the office of the administering agency 
or its designee(s) by completing the prescribed 
applicat ion form , " 

(b) The priority for assistance among land owners 
and operators in developing water quality plans is to be 
determined jointly, through an agreed~to process, by the 
County ASC Committee and the soil conservation district, 
with technical assistance from SCS , 

(c) Applications that are ineligible or technically 
infeasible are to be returned to the applicant with a 
letter stating the reasons for disapproval. Applications 
that are of a low priority will be retained and the 
applicant will be sent a notice that the application is 
being held for a period to be determined locally for 
future consideration , " 

(b) Assistance in preparing application . A landuser may request 
assistance in preparing an application at any local office of the 
administering agency, the county Agricultural Stabilization and 
Conservation Service, the soil conservation district, the Soil 
Conservation Service, or other offices designated by the administering 
agency, 

(c) Assignment of priorities . The RCWP project application is to 
explain the process for setting priorities for developing RCWP contracts 
with landusers who apply for assistance. The process is to be reviewed 
and revised as needed by the conservation district and the ASC county 
committee. The following factors are to be considered in setting 
priorities for applications: 

(1) Type and severity of water quality problems, including 
animal waste, nutrients, pesticides, salinity, and sediment, 

(2) Size of area with water quality problems. 

(3) Location within project area. 

(4) Land use changes needed, 

(5) Offsite effects on environment and community. 

(6) Onsite environmental effects. 

(7) Other resource problems. 

(8) Use of data from local testing and monitoring activities. 
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(d) Technical assistance priority . After priorities have been 
established, the soil conservation district is to send a copy of the 
application showing the assigned priority to the Soil Conservation 
Service field office for technical assistance in developing the water 
quality plan and contract. SCS is to provide technical assistance 
according to the priority shown on the application. 

§502.35 Participant's water quality plan, 

(a) R egulations . Regulations applicable to participants’ water 
quality plans are: 

”§634.23 Water quality plans. 

(a) The participant’s water quality plan, developed 
with technical assistance by the SCS or its designee, is 
to include appropriate BMPs identified in the approved 
agricultural portion of the 208 water quality management 
plan. Such BMPs must reduce the amount of pollutants 
that enter a stream or lake by: 

(1) Methods, such as reducing the application 
rates or changing the application methods of potential 
pollutants, and 

(2) Methods, such as practices or combinations of 
practices which prevent potential pollutants from leaving 
source areas or reduce the amount of potential pollutants 
that reach a stream or lake after leaving a source area. 

(b) Participants’ water quality plans shall as a 
minimum include BMPs for all critical areas or sources. 

The plans will include BMPs which are required but not 
cost-shared. Non-cost-shared BMPs, essential for the 
performance and maintenance of cost-shared BMPs shall be 
required as a condition of the RCWP contract. 

(c) The participant is responsible for compliance 
with all other applicable Federal, State, and local laws 
that deal with the participant's nonpoint source water 
quality problems, such as the treatment, storage, and 
disposal of hazardous waste. BMPs required for 
compliance may be cost shared. 

(d) It is recognized that the participants' 
water-quality plans upon which the RCWP contracts are to 
be based may include conservation measures other than 
those related to water quality improvement. These 
measures are not eligible for cost sharing under this 
program. The installation of such conservation measures 
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will not be required as a condition of the RCWP contract 
and will not be shown in the time schedules for 
implementing BMPs . 

(e) Time schedules for implementing BMPs are to be 
provided in the participant’s water quality plan. The 
time schedule is to establish the length of the contract 
within the 5 to 10 year period established by law. 

(f) The Soil Conservation Service will certify as to 
the technical adequacy of the water-quality plan. 

(g) The soil conservation districts are to review 
and approve all w^ater-quality plans and modifications." 

(b) Developing the water quality plan . Planning is a joint effort 
to identify water quality problems and solutions by pooling the 
technical knowledge and experience of the technician with the practical 
knowledge and experience of the land user, The land user’s 
participation in planning is necessary to the success of the plan. 
Planning assistance usually follows the following sequence: 

P^Qvi^i n g information . Potential participants need to be 
informed of the benefits to themselves and society of participating in 
the program. Information effectively presented motivates land owners 
and operators to request assistance in solving problems that adversely 
affect water quality. 

(2) Receivi ng applications . RCWP is a voluntary program. The 
participant must complete an application for the RCWP. The procedure 
for making an application is in §502.34, 

(3) Land ow n er or operator objectives . Specific objectives that 
contribute to improving water quality are identified and related to the 
program objectives. Participation in RCWP will also contribute to 
completion of the participant’s conservation plan or will stimulate 
interest in developing a new or revised conservation plan. 

(4) Inventories . The entire ownership within the project area 
must be studied to insure that all problem areas and/or sources are 
identified. The technician gathers appropriate resource data on the 
participant's planning unit including a current soil survey and 
inventories as required by the complexity of the water quality problem. 
Emphasis is toward identifying the location, extent, and significance of 
critical areas and/or sources on the participant’s planning unit. 

(5) Interpretation of inventory data . After areas or sources 
have been identified, the significance of each area to project 
objectives must be determined. Problem areas are categorized in order 
of significance. The most significant problem areas or sources are 
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designated "critical areas or sources." Data from inventories must be 
interpreted in a form that the participant can readily understand and 
use. Onsite review and discussion of the inventory data is most 
effectively accomplished while walking over the land with the 
participant, Maps, charts, and written materials may be used as 
appropriate to help the participant decide. 

(6) Alternatives . Inventory data and interpretation and 
analysis usually identifies alternative approaches to or systems for 
solving water quality problems. Alternative systems of BMP's should be 
evaluated and discussed with the participant. Onsite and offsite 
physical, economic, social, and environmental effects of each 
alternative should be discussed. 

(7) Making decisions . After considering the alternative methods 
for achieving water quality objectives, the participant selects the 
alternative system of BMP's that best fits their situation. 

(8) Recording and documenting decisions . All decisions must be 
recorded in a form that can serve as the basis for an RCWP contract. 

The water quality plan must include: 

(i) A brief narrative of the water quality plan objective, 
including the critical areas or sources to be treated; this narrative is 
to be recorded on Form SCS-CONS-6. See Exhibit §505.36-1, -2 
Plan/Schedule of Operations; 

(li) A water quality plan map or sketch showing problem areas, 
acreages, and location of best management practices (BMP's); 

(iii) BMP's to be used to treat the critical areas or sources; 

(iv) Those practices or identifiable units that make up the. 
BMP's including the quantities and estimated cost and cost share; and 

(v) A schedule for application of the practices. 

(9) Concurrence and approval . An official of the conservation 
district and the SCS district conservationist are to approve of the 
water quality plan and schedule of operations (Exhibit §505.36-1, -2). 

The participant indicates acceptance of the water quality plan and 
schedule of operations by signing the RCWP contract, Form SCS-WR-2 
(Exhibit §505.31). In reviewing and approving the water quality plan 
the soil conservation district insures that it includes treatment of all 
critical areas or sources. SCS insures that treatment planned and 
scheduled is technically adequate to treat critical areas or sources. 

l^n'Plfin^e nting decisions . Plan decisions are implemented bv 
entering into a RCWP contract to install BMP's necessary to treat the 
critical areas and sources. Administrative procedures for contract 
organization and preparation are in Part 502, Subpart F. 
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(11) R eeva l u a tion a nd updating . A contract may be modified if 
the participant and the administering agency reevaluate the contract and 
find it in need of updating or revision. Contract modification 
procedures are in §502.73. 
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§502.40 BMP’s eligible to be cost shared. 

BMP’s to be cost shared must have a positive effect on water quality 
by reducing the amount of agricultural nonpoint source pollutants that 
enter a stream, lake, or underground water source. 

§502.41 BMP’s not eligible to be cost shared. 

Cost sharing is not to be made available for; 

(a) Measures installed primarily for bringing additional land into 
crop production, including but not limited to land clearing and brush 
removal ; 

(b) Measures installed primarily for increasing production on 
existing cropland, including but not limited to bedding, field ditches, 
open drains, and tile drains; 

(c) Measures having flood protection as the primary purpose, 
including but not limited to oepn channels, clearing and snagging, and 
obstruction remova ; 

(d) Structural measures authorized for installation under Public 
Law 83-566. 

§502.42 Determining cost-share levels (percentage). 

The SCS Administrator will approve BMP cost share levels for the 
project when the RCWP project is approved. The administering agency, in 
consultation with the county ASC committees, soil conservation 
districts, and designated management agency are to annually set maximum 
cost-share levels for each BMP in the project area. Cost-share levels 
for any BMP cannot exceed 50 percent unless a variance is granted. 

§502 . 43 Variances . 

Inclu ded in pro j ect application . A request for a variance in 
project cost-share levels and levels for individual BMP's is to 
accompany the project application and be documented therein. (See 
§501. 13(f).) 

individual BMP's . A variance from the 50 percent cost 
share level is to be requested if any BMP is to be cost shared from 
Federal funds above 50 percent. If the variance is granted, it will 
apply to that BMP for all participants in the project area. 

(c) Limited to project cost share level . If a variance is granted 
to exceed the 50 percent Federal cost share level, the administering 
agency may vary individual BMP rates above the 50 percent level as long 
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as the cost share level approved for the overall project is not 
exceeded. For example, if the Federal cost share level for a project is 
approved for 70 percent, individual BMP cost share rates could vary from 
20 percent to 90 percent as long as the 70 percent project cost share 
level IS not exceeded. Current estimated costs are to be used in 
evaluating the project cost. 

(d) Supp lement . To increase the Federal cost share level for the 
project, the administering agency must submit a supplement to the 
project application to the SCS Administrator for approval. 

§502. 4A Cost-share levels in participant contracts. 

(a) Me thod o f payment . Participants' contracts are to provide for 
cost sharing at the percentage specified in the project application. 
Payments are to be made by one of the following methods: 

(1) Average cost (see §502.46), or 

(2) Actual cost not to exceed average cost (see §502.47). 

(bj Variances . The cost-share level in participants' contracts 
cannot exceed the level established in the approved project application. 
If a variance from the 50 percent limitation is needed, a supplemental 
project application must be approved. Variances may be requested if: 

(1) The mam benefits to be derived from measures are related to 
improving offsite water quality, ar^ 

(2) The matching share requirements would place a burden on the 
land owner or operator which would probably prevent him or her from 
participating in the program. 

^jjg FPttons to the amount in the contract . If the average cost 
at the time of starting the installation of a BMP or identifiable unit 
is less than the cost specified in the contract, payment is to be at the 
lower rate. If the costs at the start of installation are higher 
payment may be made at the higher rate. If the higher cost 

significantly increases the total cost-share obligation, the contract 
must oe modified. 


§502.45 Factors not affecting participant's cost share. 

«hich BMP's 

? participant's water rights are not considered part 

of the participant’s share of the costs. ^ 

(b) Contri butions from other sourrp <3 a j. 
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RCWP contract. A participant may receive assistance from State or local 
cost-share programs on a BMP in an RCWP contract, but the total received 
must not exceed 100 percent of the cost of the BMP. 

§502.46 DeterminatLon of average costs. 

(a) Average cost^d^i^. The basic element in the determination of 
an average cost is the actual cost to participants of installing a BMP 
or an identifiable unit. Actual cost includes labor, operating 
supplies, and other direct costs required for physical installation of a 
BMP. Data on actual costs are to be collected from participants on a 
continuing basis. In addition to actual cost, the administering agency 
may consider cost information from contractors, suppliers, ASCS, county 
extension service, and other sources to determine average cost. 

(b) Recording co st data . Average cost data collected may be 
recorded on SCS-'C0-154, Summary-Actual Costs of Seed, Trees, and Shrubs, 
and SCS-CO-155, Summary-Actual Costs of Installing Practices, Exhibit 
§§505.45 and 505.46. 

Repres enta t ive data . The administering agency is to collect 
actual cost data on a representative number of jobs for all eligible 
BMP’s or identifiable units in the project area. Cost data for 
practices other than BMP’s may be used if BMP data are not available, to 
the extent components are similar. 

(d) BMP lis t an d cost-share rat e schedule . All cost data used in 
determining average costs arc to be filed in the office where average 
costs are determined. These data must be available for program audit 
review during the project period. The BMP list and cost share rate 
schedule (Exhibit §505.47) prepared and approved by the administering 
agency for each designated RCWP project area is to be forwarded to the 
SRCWCC for annual review. 

(1) The State or local administering agency may obtain SCS and 
ASCS assistance as needed in preparing, documenting, and reviewing 
average costs, 

(2) The SRCWCC is to review average costs for consistency with 
average costs in other USDA programs as well as for consistency with 
other RCWP project areas in the State. 

(e) Effective date of average cost . The average cost list for a 
project or any changes thereto are effective on the date they are 
approved and signed by the administering agency. 

(f) Supplementing the a verage cost list . The approved BMP average 
cost list may be supplemented or amended at any time by the 
administering agency. The administering agency must determine that the 
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supplement or amendment is consistent with the BMPs in the 208 plan. 

The SRCWCC is to review supplements to approved cost lists. See Exhibit 
§505.48 for a example of a supplement. 

(g) Change in average costs . Changes in average costs are not to 
be made unless actual costs of installing a BMP have increased or 
decreased by 10 percent or more. If only a few changes in average costs 
are required, it is not necessary to prepare a complete new project area 
average cost list. The existing average cost list may be supplemented 
showing the revised BMP s. Changes may be made by the administering 
agency by supplementing the list in the same manner as a complete list. 

§502.47 Application of actual cost. 


The actual cost not to exceed average cost method is applicable when: 

(a) The participant may be able to buy materials and services in 
quantity at discount prices below the average costs developed for 

average size jobs. This may occur on large jobs such as those scheduled 
under a pooling agreement. 


(b) It 
sufficiently 


is likely the cost of materials and services may go down 
to result in a windfall profit to the participant. 


materials as may be authorized in the contract and 

"'a . ^^^P^’^ticipant purchases specifically for a specified BMP or 

identifiable unit. 


§502. A8 Payment on completion of practice. 

Participants are to obtain or contract for materials or services as 
nee e o install BMP's. The administering agency is to make cost-share 

BMP'ror an district conservationist that the 

. identifiable unit thereof have been carried out and meet the 
appropriate standards and specifications. For details on cost-share 
payments see Part 503, Subpart B. 

§502.49 Maximum payment. 

is cost-share payment to a participant 


following policy and conditions are to be used tn a,, vi 
scheme or device to exceed the <:'^n nnn avoid c 

participant. ^ maximum payment limitation per 
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(1) Policy . Treat each individual, partnership, corporation, or 
other legal entity as a separate participant unless there is reason to 
believe that such entity does not meet the conditions in (2) of this 
section. No participant can receive one maximujn limitation as an owner 
and another as a tenant. 

(2) C onditions of eligibility . To be treated as a separate 
participant for cost-share approval, each person must: 

(i) Have a separate and independent interest in the farm or 
ranchlands involved and the income therefrom as owner, landlord, tenant, 
or sharecropper, 

(ii) Exercise independent responsibility for management for 
that personas interests in such lands. 

(iii) Pay his or her share of the cost of performing approved 
BMP’s from funds or an account separate from that of any other entity. 

§502.50 Regulations applicable to this subpart. 

"§634.2^ Cost sharing. 

(a) The portion of BMP cost (including labor) to be 
cost shared shall be that part which the Secretary 
determines is necessary and appropriate. The value of 
land upon which BMPs are applied, or the participant’s 
water rights, cannot be considered a part of the 
participant’s share of the cost. 

(b) The administering agency, in consultation with 
the county ASC comma ttee (s) , soil conservation 
district(s), and designated management agency will 
annually set maximum individual BMP cost-share levels for 
the project area. However, the Federal share of the cost 
of the contract cannot exceed 50 percent unless a 
variance has been granted. 

(c) Recommended variances exceeding the 50 percent 
level must be in the public interest and based on the 
following criteria : 

(1) The main benefits to be derived from measures 
are related to improving offsite water quality, and 

(2) The matching share requirements would place a 
burden on the land owner or operator which would probably 
prevent him or her from participating in the program. 
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(d) BMPs to be cost shared must have a positive 
effect on water quality by reducing the amount of 
agricultural nonpoint source pollutants that enter a 
stream or lake. 

(e) Cost sharing is not to be made available for: 

(1) Measures installed primarily for bringing 
additional land into crop production, including but not 
limited to land clearing and brush removal; 

(2) Measures installed primarily for increasing 
production on existing crop land, including but not 
limited to bedding, field ditches, open drains, and tile 
drains ; 

(3) Measures having flood protection as the 
primary purpose, including but not limited to open 
channels, clearing and snagging, and obstruction removal; 

(4) Structural measures authorized for 
installation under Public Law 83-566. 

(f) The Federal cost-share level is not to be 
reduced by the contribution of a State or subdivision 
thereof. Total payments from Federal, State, and local 
sources for a BMP may not exceed the total cost of that 
BMP,” 

”§634.27 Cost-share payments. 

(a) General . Participants are to obtain or contract 
for materials or services as needed to install BMPs. 
Cost-share payments are to be made by the administering 
agency upon certification by the District 
Conservationist, SCS, or its designee, that the BMPs, or 
an identifiable unit thereof, have been properly carried 
out and meet the appropriate standards and 
specifications . 

(b) Payment maximum . The maximum total Federal 
cost-share payment to a participant shall be limited to 
$50,000. Exceptions to this limit may be made by the 
administering agency with concurrence of the 
Administrator, SCS, upon recommendation of the NRCWCC, 
where it determines that the main benefits to be derived 
are essential for meeting the water quality objectives in 
the project area. 
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(c) Basis for cost-share payment . (1) Cost-share 
payments are to be made by the administering agency at 
the cost-share percentage and by one of the following 
methods designated by the administering agency and set 
out in the contract: 

(i) Average cost, or 

(ii) Actual cost not to exceed average cost. 

(2) If the average cost at the time of starting 
the installation of a BMP or identifiable unit is less 
than the costs specified in the contract, payment is to 
be at the lower rate. If the costs at the start of 
installation are higher, payment may be made at the 
higher rate. A modification will be necessary if the 
higher cost results in a significant increase in the 
total cost-share obligation. Cost-share payment is not 
to be made until the modification reflecting the increase 
is approved. 

(d) Average cost development . Average costs are to 
be developed by the administering agency for each project 
using cost data from the local area. These costs should 
be reviewed by the SRCWCC for consistency with average 
costs in other UdDA programs. The average cost list is 
to be updated annually by the administering agency." 
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§502.60 Regulations applicable to contracting. 

"§634.25 Contracting. 

(a) To participate in RCWP , a land owner or operator 
must enter into a contract in which he or she agrees to 
apply his or her water-quality plan. Any person who 
controls j or shares control, of the farm, ranch, or other 
land for the proposed contract period (5 to 10 years) 
must sign the contract. 

(b) Cost-sharing payments cannot be provided for any 
measure that is initiated before the contract is approved 
by the administering agency. 

(c) The participant must furnish satisfactory 
evidence of his or her control of the farm, ranch, or 
other land. The administering agency is to determine the 
acceptability of the evidence and maintain current 
ownership evidence in the contract file. 

(d) RCWP contracts shall include the basic contract 
document, special provisions as needed, the participant's 
water-quality plan, schedule of operations, and any other 
data necessary. 

(e) SCS or its designee shall approve the technical 
adequacy of the RCWP contract and obtain the required 
signature of the participants. The SCS or its designee 
will provide the contract to the administering agency for 
certification of fund availability and for execution, 

(f) Participants shall install best management 
practices according to the specifications that are 
applicable at the time measures are installed. 

(h) The RCWP contract is to require BMPs to be 
operated and maintained by the participant at no cost to 
the administering agency. 

(i) The contract period is to be not less than 5 and 
not more than 10 years. A contract is to extend for at 
least 1 year after the application of the last 
cost-shared BMPs. All contract items are to be 
accomplished prior to contract expiration." 
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”§63A.27 Cost-share payment. 

(i) A ccess to land unit and records . Any authorized 
administering agency or SCS employees or agents, shall 
have the right of access at reasonable times to land 
under application or contract, and the right to examine 
any program records to ascertain the accuracy of any 
representations made in the application or contract. 

This is limited to the right to furnish technical 
assistance and to inspect work performed under the 
contract . ” 

§502.61 Contract file content and organization. 

The RCWP contract will include the following documents. It is 
suggested the documents be arranged in a 6-part folder with the first 
item listed on top as follows: 

(Note: The conservation plan may be filed on the first and second cover 
when the RCWP contract does not cover the entire operating unit.) 

- First cover * Contract-related correspondence in 

date order. 

- Second cover - Status review, SCS-CO-13 (Exhibit 

§505.34) and the contract check 
list (Exhibit §505.44). 

- Third cover * Authorization for materials or 

services SCS-BF-140 (Exhibit 
§505.69) and other applicable 
contract data. 

Fourth cover * Application for payment, 

SCS-BF-141 (Exhibit §505,68). 
Engineering designs and 
specifications . 

Fifth cover * RcWP plan map (aerial photo base 

preferred), soil map with legend, 
as appropriate. (Exhibit 
§505.35-1, -2) 

Contract, SCS-WR-2 (Exhibit 
§505.31). 

« Special provisions, as applicable 
(Exhibit §505.32). 

' Contract supplement, as required 
(Exhibit §505.33). 
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Notice of contract 
termination, §505.41 
Certification of 
nonsegregated facilities, 
§505.50 


502.63(c) 

* Water quality plan/schedule of 
operations, SCS-CO-11 or 
(Exhibits §505.36-1, -2). 

* Contract modifications, SCS-CO-12 
(Exhibit §505.37) will be filed on 
top of the contract form SCS-WR-2. 


§502.62 Contract numbering and distribution. 


(a) Contract numbering . The administering agency is to assign each 
contract an identifying number in a contract numbering series. The 
number should be affixed after the participants and the contracting 
officer have signed the RCWP contract and the administering agency has 
certified that funds are available. 


(b) Distribution . Copies of the contract are to be distributed by 
the administering agency as follows; 

Original - Administering agency. 

- First copy - Participant who will conduct contract business. 

- Copy - Soil conservation district if they are not the 
administering agency. 

Copy - SCS field office. (SCD and SCS may share a copy when 
colocated . ) 

Copies - Other participants signatory to the contract. 

§502.63 Preparation of contract form. 

(a) Contract . The RCWP Contract, SCS-WR-2, is to be prepared by 
SCS or others as designated by the SCS state conservationist. See 
Exhibit §505.32. 

(b) Names and signatures . All persons who control or share control 
of that portion of a land unit under contract must be listed on and must 
sign the contract. The status of each participant such as owner, 
co-owner, tenant, partner, or operator, is to be shown in Part I and/or 
Part in. The contract must then be signed and dated by the 
administering agency contracting officer to indicate approval, 

(c) Contract period . Enter the period of the contract necessary 
for the participant to carry out the water quality plan and schedule of 
operations. See §502 . 67 (a) (2) for information about the expiration date 
of a contract. 
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(d) Other information . Information on the location and acreage of 
the land unit and the designated administering agency is to be provided 
in Part I, Information is to be obtained from the Application for 
Participation, Form SCS'WR-1 (Exhibit §505,30), or from the participant* 

§502,64 Special provisions* 

General . Special clauses of additional terms and conditions 
are to be made a part of the contract under certain conditions and for 
specific purposes, provided they are not contrary to the RCWP 
regulations and policies. Additional terms and conditions are to be 
prepared on a separate sheet under the heading ’’Special Provisions” 
(Exhibit §505.32) and included as part of the contract and attached to 
the contract form. Special provisions, as shown in this section and in 
the exhibit, may be added for such purposes as to designate the basis 
for payments, provide for nondiscrimination and equal opportunity 
provisions when construction costs exceed $10,000, establish contract 
provisions for authorization for payments to contractors and suppliers, 
establish a contract basis for altering the plan/time schedule without a 
contract modification, and a provision for substitution or changes in 
materials or type of practice. 

(b) Payments , The payment clauses, Nos. 1(a), (b), and (c), 

Exhibit §505,32, are to be included in all contract special provisions. 

(c) Nondiscrimination and equal opportunity . Nondiscrimination and 
equal opportunity provisions must be included in contracts if the 
estimated Federal cost share plus the participant’s share exceeds 
$10,000 for any single contractual arrangement involving construction. 
See §502.56 for the required special provisions and contract forms when 
construction work is involved. Construction is defined as the building, 
alteration, or repair (including dredging and excavating) of structures 
and other works of improvements such as dams, channels, levees, and 
other real property. 

(d) Authorization for payments to contractors and suppliers . The 
following clause must be included as a special provision if the 
contracting officer intends to authorize the participant to purchase 
materials and services directly from a vendor or contractor for which 
the administering agency will pay the vendor or contractor directly. 

(See Part 503, Subpart B for further details.) 

”In accordance with Section 634.27(f), RCWP 
Regulations, the contracting officer may issue an 
authorization for a participant to purchase materials and 
services for which the administering agency will pay the 
vendor or contractor.” 

(e) Time schedule . The time schedule, Clause 2, included as a 
special provision in Exhibit §505.32 may be used to eliminate 
modifications to reschedule BMP’s or identifiable units (§502.72 
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(§634. 26(d) ) . Contract items to which this clause will apply must be 
carefully selected and those items that are excepted from the time 
schedule contract requirements are to be listed by number. If none are 
excepted, so indicate. 

(f) Substitution and changes in materials or type of BMP . The 
following clause may be included as a special provision to eliminate 
modifications that provide for substitution or changes in materials or 
mixtures, component parts, or type of a BMP (see §502.72 (§634 . 26(c) ) : 

’^Designation ”S’' following the BMP identification 
means a modification is not necessary because of 
substitution of mixtures, changes or elimination of 
component parts of a BMP, or change in type of a BMP 
according to final design provided the substitution or 
change does not significantly increase the cost-share and 
is in accordance with the SCS technical guide.” 

§502.65 Supplemental contract provisions. 

General . The contract form, under Part II, Terms and 
Conditions, may be supplemented to simplify contract servicing. The 
supplement, Exhibit §505.33, may be added to the contract by the 
administering agency if it is not included in the original contract. 

When the contract is supplemented in this manner, the following wording 
is to be added as Clause D in Part II to the contract: 

’’See Supplement Number 1, attached hereto and made a part hereof,” 

(b) Purposes . Supplements may be used for the following purposes: 

(1) If two or more participants sign a contract, it may be 
supplemented to: 

(i) Make cost-share payments to one of the participants 
identified on Form SCS-BF-141, and/or 

(ii) Allow one participant to sign applications for cost-share 
payments, SCS-BF-141 (Exhibit §505.33, Clause 1). 

(2) One participant may be authorized to sign contract 
modifications or certain types of modifications. The person authorized 
need not be signatory to the contract. An administering agency or SCS 
employee cannot be authorized to sign contract modifications for the 
participant. The following clause, or other appropriate wording, may be 
used (see Exhibit §505.33, Clause 2). 
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is further agreed that , 

(name) 

shall sign all modifications related to this contract. 

The modification documents shall be signed in the name of 

by . 

(participant) (name) 

§502.66 Nondiscrimination and equal opportunity requirements. 

(a) Applicable provisions . The equal opportunity clause and 
nonsegregated facilities provisions applicable to Federally assisted 
construction contracts apply to construction work carried out under RCWP 
if: 


(1) The participant enters into any single contractual 
arrangement with a contractor where the estimated cost exceeds $10,000; 
or 

(2) The participant performs the construction work personally 
provided he or she employs personnel for the specific purpose of 
assisting in performing the work and the estimated Federal cost share 
plus the participant's share exceeds $10,000 for work to be carried out 
during a 12-month period. 

(i) The administering agency is to determine the 
applicability of the nondiscrimination and equal opportunity 
requirements and include the provisions or see that they are included, 
as necessary, when the participant-contractor contract is prepared. 

(ii) SCS will assist administering agencies as needed on 
meeting equal opportunity and nonsegregated facility requirements. 

(b) Special provisions . To assist participants and to insure 
compliance, the following clauses are to be included as a special 
provision in RCWP contracts where the estimated cost exceeds $10,000; 

*'The participant is to obtain approval of the 
administering agency before entering into any contractual 
arrangements for the construction of BMP's estimated to exceed 
$10,000, and is to include in every contract arrangement the 
equal opportunity clause and nonsegregated facilities provision 
applicable to federally-assisted construction contracts. 

"The participant is to comply with Executive Order 11246 
and the nonsegregated facilities provisions with regard to 
employing people specifically to install BMP's, if the 
estimated Federal cost share plus the participant's share for 
BMP's to be installed in any 12-month period exceeds $10,000. 
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'’The participant is to actively assist the administering 
agency in obtaining from the contractor full compliance of the 
equal opportunity clause and the nonsegregated facilities 
provisions in any contractual arrangement entered into by the 
participant. The administering agency is to furnish the 
participant all forms, posters, and instructions for compliance 
with Executive Order 11246 and the nonsegregated facilities 
provisions . " 

(c) Forms to be provided . Form AD-369, Equal Opportunity (Exhibit 
§505.49), Form SCS-AS-818, Certification of Nonsegregated Facilities 
(Exhibit §505.50), and Form SCS-AS-819 , Notice to Prospective Federally 
Assisted Construction Contractors (Exhibit §505.51), are to be furnished 
to participants for inclusion in any contractual arrangement exceeding 
$10,000. Form SCS-AS-818 is to be signed by the contractor and returned 
to the administering agency for filing in the contract file. The 
poster, Equal Employment Opportunity Is the Law, is to be posted by the 
participant or the contractor. SCS is to furnish the administering 
agency all necessary SCS forms and posters, 

(d) Procedures if participant performs work . If the participant 
intends to perform construction work that .exceeds $10,000 and will 
employ personnel for the specific purpose of assisting in the 
construction work, SCS will furnish Forms AD-369, SCS-AS-818, and 
SCS-AS-819. The participant is to sign Form SCS-AS-818 and return it to 
the administering agency for filing in the contract file. 

§502.67 Contract limitations. 

(a) Time limitations . A contract is to be for a period that is 
needed to establish all BMP’s or identifiable units in the water quality 
plan and schedule (Exhibit §505.36). The contract period is not to be 
less than 5 years nor more than 10 years. 

(1) The contract is to extend for at least 1 year after the 
application of the last cost-shared BMP or treatment to insure adequate 
establishment and maintenance of BMP’s, but this requirement is not to 
cause the contract period to exceed 10 years (see §502.60 (§634 . 25 (i) ) . 

(2) The term of the contract will begin on the date the contract 
is signed by the contracting officer of the administering agency. The 
expiration date is to be determined by the administering agency and may 
be set as the anniversary date of the last year of the contract or as 
June 30 or December 31 following the anniversary date of the last year 
of the contract. 

(3) The BMP’s are scheduled in the plan of operations of the 
contract for the calendar year. 
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(4) The inaximujn total life of a project is 15 years §502,28 
(§634 . 19 (a) ) . New contracts cannot be entered into after 5 years have 
elapsed from the date when RCWP funds are first made available to begin 
the project unless otherwise approved by the SCS and EPA Administrators. 

(5) The administering agency is to make every effort to execute 
RCWP contracts with participants in a project area during the first 3 
years after execution of the grant agreement. 

(b) Financial limitations . (1) The maximum total Federal 

cost-share expenditures are to be limited to $50,000 per participant 
unless exceptions are provided as stated in §502.50 (§634 . 27 (b) ) . If 
the total estimated Federal cost-share for all the required BMP's in the 
plan and schedule of operations exceeds $50,000, it is not necessary to 
limit the cost-share for any specific item or items to stay within the 
limitations. The total estimated cost-share amount and the $50,000 
limitation will, however, be indicated on the last page of the plan and 
schedule of operations. 

(2) Each applicant is to indicate on Form SCS-WR-1, Application 
for Participation, if he or she has an existing RCWP contract in other 
RCWP projects. 

(3) If an applicant indicates he or she has an existing RCWP 
contract, the administering agency is to determine who the administering 
agency is and establish a control procedure so that the maximum payment 
limitation is not exceeded. See §503.35 for guidance to avoid exceeding 
the $50,000 limitation. 

§502.68 Deviations from RCWP provisions. 

RCWP regulations and manual provisions are to be followed unless 
serious conflicts develop and the administering agency cannot meet 
program needs using the provisions prescribed herein. Proposed 
deviations from 0MB, Departmental, SCS, or other regulations, when 
considered necessary, are to be submitted by the administering agency 
through the SCS state conservationist to the SCS Administrator for 
approval. Commitments are not to be made until SCS approval is 
provided. The files are to be documented to support the action taken. 
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§502.70 Regulations applicable to contract administration. 

"§634.25 Contracting. 

(k) Participants may use all available sources of 
assistance to accomplish their water-quality objectives. 

They are responsible for: 

(1) Accomplishing the water-quality plan; 

(2) Keeping the administering agency informed of 
their current mailing address; 

(3) Obtaining, having in hand, and maintaining 
any required permits and landrights necessary to perform 
the planned work; 

(4) Applying or arranging for the application of 
BMPs, as scheduled in the plan, according to approved 
standards and specifications; 

(5) The operation and maintenance of BMPs 
installed during the contract period; and 

(6) Obtaining the authorities, rights, easements, 
or other approvals necessary to maintain BMPs in keeping 
with applicable laws and regulations. 

(l) Unless otherwise approved by the Administrator, 

SCS, and Administrator, EPA, the administering agency 
shall not enter into any new RCWP contracts after five 
(5) years of elapsed time from the date when RCWP funds 
are first made available to begin the project," 

§502.71 Regulations applicable to contracting for technical assistance. 
"§634.25 Contracting. 

(g) SCS will provide technical assistance to 
participants for installing BMPs. The State 
Conservationist, SCS, or its designee may enter into 
contracts with qualified soil conservation districts or 
others to provide technical assistance." 
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§502.72 Regulations applicable to contract modifications. 

^'§63^. 26 Contract modifications. 

(a) The administering agency may modify contracts 
previously entered into if it is determined to be 
desirable to carry out the purposes of the program, 
facilitate the practical administration thereof, or to 
accomplish equitable treatment with respect to other 
conserva tion , land-use, or water-quality programs. 

(b) Requirements of active contracts may be waived 
or modified by the administering agency only if such 
waiver or modification is specifically provided for in 
these regulations. SCS concurrence In modifications is 
necessary when modifications involve a technical aspect 
of the participant’s water-quality plan. A contract may 
be modified only if it is determined that such 
modifications are desirable to carry out purposes of the 
program or to facilitate the program’s practical 
administra tion . 

(c) Contracts may be modified to add, delete, 
substitute, or reinstall best management practices when: 

(1) The installed measure failed to achieve the 
desired results through no fault of the participant, 

(2) The installed measure deteriorated because of 
conditions beyond the control of the participant, or 

(3J Another BMP is substituted that will achieve 
the desired results. 

(d) Contract modifications are not required when 
items of work are accomplished prior to scheduled 
completion or within 1 year following the year of 
scheduled completion. 

§634.23 Water quality plans, 

(g) The soil conservation districts are to review 
and approve all water-quality plans and modifications." 

§502.73 Contract modification procedures. 

Modification form . Modifications in RCWP contracts are to be 
documented on SCS-CO-12, Revision of Conservation Plan of Operations or 
Modification of Contract (see Exhibit §505.37). 


502-42 


(14-500/507- (NRCWPM), July 1979) 



SUBPART G - CONTRACT ADMINISTRATION 


502.73(e)(3) 

Effective date of c on tract modification . The effective date of 
a contract modification is the date it is signed by contracting officer 
of the administering agency. Contract modifications affecting technical 
aspects of the RCWP contract are to be reviewed and concurred in by SCS 
before approval by the administering agency. Contract modifications to 
provide solely for increases in the average cost of BMP's need not be 
concurred in by SCS, No cost-share payments may be made for work 
included on a modification that is started before the date the 
administering agency's contracting officer signs the modification. If 
time does not permit delay in obtaining the contracting officer's 
signature, the contracting officer, after discussion with the SCS 
district conservationist, may give oral approval to the participant by 
telephone and document the file to support the action taken. 

(c) Signature requirements . Unless otherwise provided in the 
contract, all modifications must be signed by all participants signatory 
to the contract and by the contracting officer and concurred in by the 
SCS district conservationist or other SCS designee and an official of 
the soil conservation district, The participant's signature block in 
SCS-CO-12 (Exhibit §505.37) is to be modified to provide spaces for all 
participants if there are more than one. The reason for any change in a 
contract must be clearly stated on the modification form or on a 
referenced attachment to the modification. 

(d) Numbering of contract items . The consecutive numbering of 
contract items is to be continued for new contract items added by 
modification and is to be maintained for the life of the contract. Use 
the original assigned item number for any item that is modified. Each 
contract item for reapplying a BMP or an identifiable unit is to be 
numbered the same as the original item, with the suffix "RA” 
(reapplication) . 

(e) Cha nges by modification . Changes to be made by contract 
modification include but are not limited to the following: 

( 1 ) Adding land . If it is necessary to add land to a contract, 
the participant and the administering agency must agree and SCS must 
concur. There must be enough time remaining under a contract to 
adequately treat any land to be added. Land is to be added to the water 
quality plan before any RCWP cost share work is performed by the 
participant on such lands. If the land being added is already under 
RCWP contract, see Section §502.76, land transfer procedures. 

(2) Deleting land . See Section §502.76 for procedure in 
deleting land. 

(3) Changing p e riod of the contract . Contract modifications may 
be used to change the period of the contract. The total period of the 
contract under any circumstances shall not exceed 10 years (120 months) , 
The contract period may be reduced when it is mutually beneficial and 
the administering agency and SCS approve. The contract period may not 
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be reduced for the purpose of satisfying or avoiding contract violation 
problems, nor may it be reduced to less than 5 years (60 months). 

(4) Adding BMP ^ s . A contract may be modified to add contract 
items. This includes adding an item to provide for the reapplication 
(§502.73) of a BMP or identifiable unit that has failed. BMP's to be 
added must be added to the water quality plan and contract before any 
work is performed, 

(5) Deleting BMP' s . A contract may be modified to delete 
contract items, A contract is to include all of the BMP's agreed to by 
the participant to accomplish the objectives of the RCWP. The 
participant is expected to carry out all of the scheduled BMP's. There 
must be valid reason in the administering agency's or the Government's 
interest for deleting any contract item and each modification must show 
sound justification for the deletion. The water quality objectives are 
not to be minimized by deleting BMP's. Contract items may not be 
deleted because a participant elects to carry out such items under 
another Federal program or without cost sharing. 

Changing time schedule , Because many uncontrollable factors 
influence a participant’s ability to carry out BMP's as scheduled, the 
administering agency and SCS should monitor the progress of applying 
BMP's to reduce the need for modifying contracts. Time schedules that 
become out of date beyond the allowances provided by §502.72 must be 
modified or the participant w^ill be in violation of the contract. 

(7) Changing specifications . A contract may be modified to 
change specifications or materials, provided the changes will meet RCWP 
requirements. The use of the substitution provision as explained in 
§502. 64(f) will reduce the need to modify a contract because of a change 
in specifications or material. 

(8) Increasing average costs . Modifications to increase average 
costs are to be limited to BMP's that are scheduled or planned for 
installation in the current year. 

(i) Modifications to increase average costs are required only 
when the increase in the cost^share obligation is significant and 
failure to modify the contract would result in extensive loss to the 
participant-. 

(ii) The administering agency is to determine what is to be 
considered significant for application of this requirement. Cost-share 
payments for increases in average costs that are not significant may be 
made without a modification provided funds are available. 

(ill) As a matter of policy, SCS considers an increase of 
$1,000 or 25 percent, whichever is greater, as significant. 


302-44 


(l4-500/507-(NRCWPM), July 1979) 



SUBPART G - CONTRACT ADMINISTRATION 


502.73(e)(10)(i 

(iv) Modifications solely to increase average costs require 
the signature of the contracting officer only. The signature of the 
participant is not required if the following clause is included in the 
modi f ication : 

"This modification reflects increases in approved average 
costs. The administering agency agrees to cost share on 
the average costs cited herein. The participant's 
initial action to carry out the contract items covered by 
this modification is considered to be his or her 
acceptance of this modification." 

Cv) Modifications to increase average costs are normally 
limited to BMP's that are scheduled or planned for installation in the 
current year. If a modification is required during the current year for 
any reason, other contract items requiring additional funds may be 
included on the modification. 

Changing extent of BMP’s . A contract may be modified to 
change the amount or extent of a BMP. Modifications to change the 
amount or extent of a BMP are required only if the increase or decrease 
is known before actual installation and will significantly increase or 
decrease the cost-share obligation. Administering agencies are to 
determine what they wish to consider significant for application of this 
requirement. SCS considers an increase of $1,000 or 25 percent, 
whichever is greater, as significant. Any significant change in amount 
or extent of a contract item that is not covered by a modification must 
be authorized and documented by the administering agency on Form 
SCS-BF-141, Application for Payment, or in an attachment to the form. 
(§505.68) 

(10) Permi ssion to destroy a BMP . A modification is required to 
permit a participant to destroy or break up any established BMP or 
identifiable unit or a BMP for which maintenance is specified under 
RCWP. The participant is to obtain approval from the administering 
agency before destroying or breaking up a BMP or identifiable unit that 
was cost shared under any Federal program. SCS concurrence must be 
obtained for all modifications involving the breaking up of a BMP. The 
administering agency should use the following criteria: 

(i) Clearly defined needs must be established by the 
administering agency before approving the destruction. It must be 
considered essential to the most practical operation of the land unit. 

(ii) Compensatory treatment is to be required. The destroyed 
BMP or identifiable unit must be followed with needed compensatory 
treatment to adequately improve water quality and to preserve the 
effectiveness of other BMP's or identifiable units already installed. 

(iii) If compensatory treatment consists of noncost-shared 
practices, all cost-share payments made for the destroyed BMP or 
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identifiable unit are to be refunded by the participant or deducted from 
future cost-share payments due the participant. Refunds are to be 
documented by the administering agency in the contract file. Refunds 
collected by the administering agency are to be credited to the funds 
available to the administering agency under RCWP as provided by the 
grant agreement. Deductions are to be made on the ^’Other’^ deduction 
line on SCS-BF-141, Application for Payment (§503* 11). All cost-share 
payments and the cost of any materials and services purchased under 
Authorization for Materials or Services , SCS~BF-140, for the BMP 
destroyed or broken up are to be deducted by the administering agency 
from the cost-share payment due for the replacement BMP. Additional 
eligible costs that result from carrying out a replacement BMP are to be 
cost shared at the rate in effect at the time the replacement BMP is 
applied . 


(iv) Failure to replace the BMP or identifiable unit destroyed 
with needed compensatory treatment constitutes violation of the contract 
and all cost-share payments made for the destroyed BMP are to be 
refunded by the participant. 

(11) Deleting cost share . Contracts may be modified to 
deobligate encumbrances for contract items planned to be cost shared 
under RCWP, but which the participant elects to establish without cost 
sharing or under another Federal program. The cost-share information is 
to be deleted from the contract but the item is to remain in the 
contract and not be modified out. 

(12) Adding special provisions, terms ^ and conditions . Contracts 
may be modified to add special provisions, terms, conditions, etc. 

(13) Changing method of cost sharing . (i) Contracts may be 
modified to change the method of cost sharing from average cost to 
actual cost and vice versa at any time prior to the date a BMP or 
identifiable unit is started. 

(ii) Contracts cannot be modified to change or adjust the 
specified cost-share level of any BMP after execution of the contract by 
the participant and the administering agency. The cost-share level 
remains unchanged for the life of the contract. 

(f) Posting modifications to contracts . Modifications are to be 
posted to the contract plan and schedule of operations by recording the 
number of the modification in the reference column on the plan, 

SCS-CO-11 (Exhibit §505.36), on the line of the contract item that is 
modified. File the SCS-CO-12 (Exhibit §505.37) on top of the plan 
schedule. Check all modifications and the plan and schedule of 
operation forms to determine the status of contract items. 
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§502.74 Reapplication of best management practices (BMP's). 

(a) No fault of participant . (1) The administering agency may find 
that a BMP or an identifiable unit has been carried out in accordance 
with RCWP provisions, but because of conditions beyond the control of 
the participant it has failed to achieve the desired results. The 
administering agency may agree, with concurrence of the SCS district 
conservationist's to modify the contract to authorize cost-share 
payments for again carrying out the BMP or identifiable unit if: 

(i) Enough time remains on the contract to allow the 
establishment of the BMP or identifiable unit; 

(li) Reapplication is essential to RCWP objectives; and 

(iii) The specifications for the BMP's were met in the original 
application. 


(A) The cost-share rate for the reapplication is to be 
determined by the administering agency using the rate specified in the 
current applicable BMP list as a guide with the approval of the district 
conservationist. Contract items in modifications for reapplying 
practices are to be numbered the same as the original contract items, 
with the suffix "RA" (reapplication). 

(B) Participants are not required to reapply BMP's that 
fail or deteriorate because of circumstances beyond their control, 
however, they should be encouraged to do so to meet RCWP objectives. 

(2) The administering agency may find that a BMP or an 
identifiable unit has been carried out in accordance with RCWP 
provisions and has achieved the desired results. However, because 
conditions beyond the control of the participant the practice 
subsequently deteriorated during the contract period to the point of 
needing reapplication. In such cases: 

(i) The administering agency may agree, with the concurrence 
of the SCS district conservationist's, to modify the contract to 
authorize cost-share payments for reapplying the BMP or identifiable 
unit if enough time remains on the contract to allow the establishment 
of the BMP or identifiable unit. 

(ii) The participant cannot be required to reapply a BMP or an 
identifiable unit that has deteriorated because of circumstances beyond 
the participant's control. 

(b) Fault of the participant . If a BMP fails or deteriorates 
because of circumstances within the control of the participant, the 
partiqipant is in violation of the terms of the contract and the terms 
of Part 502, Subpart H, apply. The participant may be permitted to 
reapply the BMP or identifiable unit that has failed or deteriorated 
without Federal cost sharing. 
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§502.75 Regulations applicable to contract modifications for transfer 

land . 

”§634.26 Contract modifications. 

(e) If, during the contract period, all or part of 
the right and interest in the land unit is transferred by 
sale or other transfer action, the contract is terminated 
on the land unit that was transferred and the participant 
having control over such land: 

(1) Forfeits all right to any future cost-share 
payments on the transferred land unit, and 

(2) Must refund with interest all cost-share 
payments that have been made on the transferred land unit 
unless the new land owner or operator becomes a party to 
the contract, except that where it is determined by the 
administering agency, with the approval of the State 
conservationist, SCS , that the established BMPs will 
provide water quality benefits for the design life of the 
BMP, the payment may be retained. 

(f) If the new land owner or operator becomes a 
party to the contract: 

(1) Payment which has been earned, but not made 
to the participant who applied the BMPs and had control 
prior to the transfer, can be made, 

(2J Such land owner or operator is to assume all 
obligations of the previous participant on the 
transferred land unit, 

(3) The contract with the new participant is to 
remain in effect with the original terms and conditions, 
and 

(4) The contract is to be modified in writing to 
show the changes caused by the transfer. If the 
modification is not acceptable to the administering 
agency, the provisions of (e)Cl) and (e)(2) of this 
section apply. 

(g) The transfer of all or part of a land unit by a 
participant does not affect the rights and obligations of 
other participants who have signed the contract.” 
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§502.76 Land transfer procedures. 

^gneral . (1) Land is considered "transferred” if control of 

the acreage is lost by a participant for any reason. "Transferor" means 
the participant who loses control, and "transferee" means the person who 
acquires control of the land. 

(2) If all or a part of a land unit under contract is 
transferred, the contract terminates with respect to the transferred 
acreage unless the transferee assumes the obligations of the contract. 
The procedure for transferring the rights and obligations under a 
contract from one participant to another is determined generally by the 
extent of the acreage transferred and how the land will be operated 
after the transfer. If the transferee will not assume the obligations 
of the contract with respect to the transferred acreage, the transferor 
is subject to forfeitures and refunds (see §502.93). 

( b ) Tra n sfer of all of a l and unit under contract to be operated 
as a separa te unit after transfer . (1) If all of a land unit under 
contract is transferred and is to be operated as a separate unit, a 
Transfer Agreement, SCS-C0^152, is to be executed (Exhibit §505.38). 

(2) The transferee, by signing the transfer agreement, assumes 
all of the rights and obligations of the contract. The time limitation 
of the contract is not changed. A description of the acreage 
transferred and a list of all BMP’s to be carried out by the transferee 
are to be included in the transfer agreement. 

(3) The SCS-CO-152 should be completed as indicated in Exhibit 
§505.38 and the following instructions: 

(i) Fill in RCWP on the blank below Transfer Agreement. 

(ii) The "approved" blank is to be executed by the 
administering agency’s contracting officer. 

(4) The transferee is to be furnished a complete copy of the 
contract including all modifications. The original copy of the executed 
transfer agreement is to be filed with the administering agency copy of 
the contract. Copies, manually signed by both parties and the 
contracting officer, are to be furnished to the transferee and 
transferor. Conformed copies of the transfer agreement are to be 
furnished for holders of all other copies of the contract. 

(c) Transfer of all of a land unit under contract to be combined 
with another land unit under contract . (1) When all of a land unit 
under RCWP contract is transferred and is to be combined with another 
land unit under RCWP contract, a transfer of the obligations of the 
contract is to be accomplished by modification of the contract, 
SCS-CO-12. Modify the contract to delete all remaining items from the 
transferor ’ s contract. 
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(2) Modify transferee’s contract to add the acreage transferred 
and the BMP’s remaining to be installed. The modification is to list 
all BMP's carried out on the transferor's land unit and provide that 
these BMP's are to be maintained by the transferee. Cost sharing 
information is not to be shown for the completed items. The time 
limitation of the transferee’s contract is not changed. 

(d) Transfer of only a part of a land unit under contract not to 
become a part of another land unit under contract . (1) If only a part 
of a Land unit under a contract is transferred and not made part of 
another land unit under contract, prepare a new contract. Include in 
the contract all BMP’s to be carried out on the transferred land and all' 
BMP's installed on the transferred land that are to be maintained by the 
transferee. Do not include cost-sharing information for installed 
items; designate them N/C (noncost shared) in the contract with the 
transferee . 

(2) The new contract is to be for a period required to establish 
the scheduled BMP's, however, the period of the new contract and the 
period of time of the transferor's contract before transfer is to be not 
less than 5 years nor more than 10 years in total. 

(3) The transferred acreage and all applicable BMPs are to be 
modified out of the contract covering the land unit from which the 
acreage was transferred. This is to be done using Form SCS-CO-ia after 
the transferee signs the new contract. 

(e) Transfer of only a part of a land unit under contract to be 
made a part of another land unit under contract . (1) If only a part of 
a land unit under a contract is transferred and made a part of another 
land unit under contract, modify the contract to transfer the acreage 
and obligations. Two modifications are required using Form SCS^CO-12. 

(2) One modification is used to transfer the acreage and 
obligations from the transferor's contract, and one modification is used 
to transfer the acreage and obligations into the transferee's contract. 

(3) The modification to transfer the acreage and the obligations 
out of the transferor’s contract must not be approved by the 
administering agency before approval of the modification transferring 
the acreage and obligations into the transferee's contract. 

§502,77 Pooling agreements and arrangements. 

C^) Regulation applicable to pooling agreement contracts : 

’*§634.25 Contracting . 

(j) A land owner or operator may enter into a 

contract jointly (pooling agreement) with other land 

owners or operators to solve mutual water quality 
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problems, Each participant must enter into an RCWP 

contract to treat water quality problems not covered by 

the joint arrangement.'' 

(b) Procedures . The following procedures apply to pooling 
arrangements . 

(1) A pooling agreement is to be executed and signed by all 
participants taking part in the pooling arrangement, (See Exhibit 
§505,43.) The agreement is to describe and show the location of the 
BMP’s to be installed, specify the benefits each participant will 
receive, state the distribution of the cost-sharing payments between 
participants, and define the maintenance responsibilities of each 
participant , 

(2) Separate contracts are to be entered into with each 
participant. The pooled BMP’s are to be included in a master contract 
for the land on which the major portion of the BMP's are to be 
installed. The other participant contracts are to be cross-referenced 
to the master contract and each is to include the agreed-on portion of 
cost sharing , A copy of the executed pooling agreement is to be a part 
of each participant contract. If participants who are parties to the 
pooling agreement have existing RCWP contracts, the cost-sharing 
arrangements of the pooled BMP’s and inclusion of the pooling agreement 
in the existing contracts can be added by contract modifications. 

§502.78 Annual contract status review. 

(a) Annual review . The administering agency, with the technical 
assistance of the SCS district conservationist, is to review active RCWP 
contracts annually, on the land and with the participant if possible, to 
assess current conditions and progress in carrying out the water quality 
plans and schedules of operations. See Exhibit §505.34, SCS-CO-13, 
Annual Status Review. The original copy is to be furnished to the 
administering agency and copies are to be provided to other contract 
holders . 

Conditions to be reviewed . The annual review is to be used by 
the administering agency, with SCS assistance as needed, to carefully 
evaluate the participant's needs, problems, and contract status. Some 
of the areas that are to be checked and documented are: 

(1) Schedule for application of practices in the current year. 

(2) Need for changes in the time schedule or the BMP's. 

(3) Maintenance of BMP's previously applied. 

»(4) Adequacy of applied BMP's in relation to meeting the water 
quality objectives of the participant’s plan. 
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(5) Determination on whether land under contract is still under 
the participant's control. 

§502.79 Contract expiration. 

Contracts expire at 12:00 midnight on the final date of the contract. 
Onsite review of all items in a contract must be made at least 90 days 
before the final date of a contract. This review should be made with 
the participant. A record of the findings is to be made on SCS-CO-13, 
Status Review (Exhibit §505.34). Notice of contract expiration is not 
required; however, the administering agency may recognize successful 
contract completion with a personal letter to the participant. 
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§502.90 Regulatioas applicable to appeals not related to contract 
violations are: 

'*§634.28 Appeals not related to contract violations. 

(a) The participant may, prior to execution of the 
contract, request that the administering agency review or 
reconsider criteria being used in developing his or her 
contract. Such review or reconsideration may include the 
eligibility of BMPs which had not been approved for 
application in the project area, cost-sharing levels for 
BMPs, priorities for developing water quality plans, and 
standards and specifications. 

(1) If verbal agreement is not reached, the 
participant may make a written request within 30 days 
after receiving notice of the decision of his or her 
verbal request, 

(2) The administering agency shall have 30 days 
in which to make a decision and notify the participant in 
writing . 

(3) The decision of the administering agency 
shall be final . 

(b) If, after the contract has been executed, the 
participant and the administering agency are unable to 
reach written agreement relative on matters which are not 
related to contract violations, the participant may 
request and receive a review by the appeals board. The 
administering agency will; 

(1) Notify the participant, in writing, of the 
date the appeals board will consider the appeal. 

(2) Within 30 days after receiving the 
administering agency's notice, the participant may file a 
request to appear and present oral and other evidence. 

If the participant does not request an appearance, the 
administering agency appeals board will decide the 
dispute on the evidence available to them, including 
statements or briefs of the authorized representatives of 
the soil conservation district and SCS. The 
administering agency shall notify the participants of the 
appeals board's decision in writing. There shall be no 
further administrative appeal of this decision. 
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(c) Filing of documents « A docurnent is considered 
filed when it is received in the office of the person or 
agency concerned . 

§502.91 Procedures for appeals not related to contract violations. 

(a) SCS assistance . If requested by the administering agency, SCS 
is to assist the contracting officer in making a decision, SCS 
assistance is limited to providing information on planning and technical 
assistance provided in preparing and implementing the water quality plan 
and contract. SCS employees are not to prepare the contracting 
officer’s decisions“-this is the responsibility of the administering 
agency . 

(b) Appeals board designation . (1) State or local administering 
agencies are to designate in writing at least three members other than 
the contracting officer to serve as an appeals board. One member of the 
group is to act as the hearing officer. The SCS state conservationist 
IS to concur in the selection of individuals for the state or local 
appeals board. This may be by an exchange of correspondence. 
Documentation is to be kept in the agreement files of SCS and the 
administering agency. The board is to provide administrative review of 
decisions on asserted contract violations, hear associated appeals, and 
report findings, conclusions, decisions, and recommendations on State- 
or locally-administered RCWP participant contracts. 

(2) The contracting officer should act as a coordinator for the 
appeals board to see that the board has all the data, etc., necessary to 
consider the appeal. The contracting officer, however, is not to 
participate as a member of the board. 

(3) If ASCS is designated as administering agency, appeals and 
reconsiderations of decisions or determinations are to be made under the 
procedures set out in ASCS regulations. (§502.94, 7 CFR 780). If ASCS 
determines that a violation has occurred, the applicable violation 
procedures in Part 502, Subpart H, are to be followed. 

(4) Duties and responsibilities of the State or local appeals 
board are to be detailed by the administering agency in the letter of 
appointment to designated appeals board members. Assistance in 
developing procedures to be followed may be provided by SCS if requested 
by the administering agency, 

§502 , 92 Violations . 

(a) Regulations applicable to violations . 

"§634,29 Violations. 

(a) Actions causing violations . The following 
actions constitute violation of a contract by a 
participant: 
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(1) Knowingly or negligently damaging or causing 
BMPs to become impaired* 

(2) Adopting a land use or practice during the 
contract period which tends to defeat the purposes of the 
program . 

(3) Tailing to comply with the terms of the 
contract . 

(4) Filing a false claim. 

(5) Misusing authorizations for payment.*' 

(b) D efinitions . (1) Knowingly or negligently damaging or causing 

BMP*s to become impaired includes destroying or breaking up an 
established BMP without approval of the administering agency. This 
includes failure by the participant to apply compensatory treatment for 
a destroyed BMP. 

(2) Failing to comply with the terms of the contract includes, 
but is not limited to, failure to carry out the water quality plan as 
scheduled and failure to meet SCS approved specifications in 
establishing BMP's. A participant who fails to carry out a BMP as 
scheduled in the plan is not considered in violation if he or she 
promptly reschedules the BMP by contract modification and the 
administering agency approves the modification. 

§502.93 Regulations applicable to contract termination as a result of 
violation . 

"§634.29 Violations. 

(b) Contract termination as a result of violations. 

(1) By signing a contract, the participant agrees 
to forfeit all rights to further cost-sharing payments 
under a contract and to refund all cost-share payments 
received, with interest, if the administering agency, 
with the concurrence of the State Conservationist, SCS, 
determines that: 

(i) There was a violation of the contract 
during the time the participant had control of the land; 
and 


(ii) The violation was of such a nature as to 
warrant termination of the contract. 

(2) The participant shall be obligated to refund 
all cost-share payments and all cost shares paid under 
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authorizations, with interest, at the rates established 
by the Secretary of the Treasury pursuant to Public 
Law 92-41, 85 Stat, 97. 

( c ) Payment adjustments and refunds resulting 

from violations , 

(1) By signing a contract, the participant agrees 
to refund cost-share payments received under the contract 
or to accept payment adjustments if the administering 
agency determines and the State Conservationist, SCS , 
concurs that: 

(i) There was a violation of the contract 
during the time the participant had control of the land; 
and 


(ii) The nature of the violation does not 
warrant termination of the contract, 

(2) Payment adjustments may include decreasing 
the rate of cost share, or deleting from the contract a 
cost-share commitment, or withholding cost-share payments 
earned but not paid. The participant who signs the 
contract may be obligated to refund cost-share payments.'’ 

§502.94 Regulation applicable to appeals in USDA administered projects. 
”§634.30 Appeals in USDA administered projects. 

Appeals in USDA administered RCWP projects. The 
participant in a USDA administered RCWP project may 
appeal decisions of the administering agency under the 
ASCS appeals procedures set out in 7 CFR 780.” 

§502,95 Regulations applicable to appeals of contract violations. 
”§634.31 Appeals of contract violations. 

» This section prescribes the regulations 
dealing with contract violations. The Administrator, 

SCS, reserves the right to revise or supplement any of 
the provisions of this section at any time if the action 
does not adversely affect the participant, or if the 
participant has been officially notified before this 
action is taken. 

(b) D etermination by administering agency . Upon 
notification that a contract violation may have occurred, 
the administering agency: 
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(1) Determines that a violation did not occur or 
that the violation was of such a nature that no further 
action is to be taken; or 

(2) Determines that a violation did occur and the 
participant agrees to accept a written penalty of 
forfeiture, refund, payment adjustment, or termination. 

If no agreement is reached, further action is to be 
taken.*' 

§502.96 Procedures for contract violations. 

(a) D eterminati o n requirements . Information on possible violation 
of an RCWP contract may be furnished to the administering agency by 
district, state, SCS, or other personnel. The administering agency is 
to ascertain in every instance if a violation has occurred and if so, 
determine whether a forfeiture, refund or payment adjustment, or 
termination is warranted, If a violation has occurred and an agreement 
cannot be reached, follow the procedures for notice of possible 
violation, (See §502.97 and §502.98.) 

(b) Narrative report . A narrative report is to be prepared by the 
administering agency after its investigation. The report is to include 
the information received by the administering agency, contract 
requirements, findings of facts, and the contracting officer's 
determination. Any recommendations of the soil conservation district or 
ASC county committee, as appropriate, should also be included in the 
report . 

(c) No ac ti on recommended . If no violation has occurred or if a 
violation has occurred but no forfeiture, refund, payment adjustment, or 
termination is required, no further action is necessary by the 
administering agency. The SCS district conservationist is to reveiw and 
approve the contracting officer's report and file it with the contract, 

(d) Action re commended . If a violation has occurred and 
forfeiture, refund payment adjustment, or termination is required, the 
administering agency is to attempt to obtain an agreement as provided in 
§502.95. The agreement is to be on Form SCS“-CO-153, Agreement Covering 
Non-Compliance with Provisions of Contract, Exhibit §505.40, approved by 
the SCS state conservationist. 

§502.97 Regulations applicable to notice of possible violations, 

"§634. 31(c) Notice of possible violations. 

(1) When the administering agency is notified 
that a contract violation may have occurred and the 
matter is not resolved under §634 , 31(b) (1) it shall 
notify, in writing, each participant who signed the 
contract of the alleged violation. This notice setting 
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forth the alleged violation may be personally delivered 
or sent by certified or registered mail. A participant 
is considered to have received the notice at the time of 
personal receipt acknowledged in writing, at the time of 
delivery of a certified or registered letter, or at the 
time of the return of a refused certified or registered 
letter . 


(2) The notice shall give the participant an 
opportunity to appear at a hearing before an appeals 
board. The participant's request for a hearing shall be 
submitted in writing, and must be received by the appeals 
board within 30 days after receipt of the notice. The 
participant shall be notified in writing by the appeals 
board of the time, date, and place for the hearing. The 
participant shall have no right to a hearing if he does 
not file a written request for a hearing, or if he or his 
representative does not appear at the appointed time, 
unless the appeals board, at its discretion, permits an 
appearance. A request for a hearing filed by a 
participant shall be considered to be a request by all 
participants who signed the contract.” 

§502.98 Procedures for notice of possible violations. 

The notice is to be on SCS-CO-151, Notice of Agreement or Contract 
Violation, as modified (Exhibit §505.39). The administering agency’s 
designated contracting officer and the SCS state conservationist are to 
sign the notice. The administering agency is to forward the notice to 
the participant by certified mail, return receipt requested. After a 
Notice of Contract Violation has been issued, the hearing procedures are 
to be followed. 

§502.99 Regulations applicable to hearings. 

”§634.31 

Hearing . The appeals board shall conduct an 
open hearing to obtain the facts about the alleged 
violation. The appeals board shall limit the hearing to 
relevant facts and evidence, and shall not be bound by 
the strict rules of evidence. Witnesses may be sworn in 
at the discretion of the appeals board. 

(1) The participant or his or her representative 
shall be given full opportunity to present oral or 
dociumentary evidence about the alleged violation. 

Likewise, the administering agency may submit statements 
and evidence. Individuals not otherwise represented at 
the hearing may, at the discretion of the appeals board, 
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be permitted to give information or evidence. The 
appeals board, at its discretion, may permit witnesses to 
be cross'-examined . 

(2) The appeals board shall make a record of the 
hearing. A summary of the testimony may be made if both 
the participant and the appeals board agree. A 
transcript of the hearing shall be made if requested by 
either the appeals board or the participant within 10 
days prior to the hearing. If a transcript is requested 
by the participant, the participant may be assessed the 
cost of a copy of the transcript. 

(3) The appeals board shall, after a reasonable 
period of time, close the hearing if the participant or 
his or her representative is not present at the scheduled 
time. The appeals board may, at its discretion, accept 
information and evidence submitted by others present for 
the hearing. 

(4) The appeals board shall furnish the 
administering agency and the State Conservationist, SCS, 
with a written report setting forth their findings, 
conclusions, and recommendations. The report shall 
include the summary of testimony or transcript made of 
the hearing and any other information which would aid the 
administering agency in reaching a decision.*’ 

§502,100 Procedures for hearings. 

(a) Hearing officer . The hearing officer appointed by the 
administering agency must be someone other than the contracting officer. 
An SCS employee may serve as a hearing officer in special cases on 
written request of the administering agency and approval of the SCS 
state conservationist; however, the administering agency is to be 
encouraged to provide a hearing officer. 

Counsel . If a violation involves a considerable amount of 
money or possible termination of a contract, it is advisable for the 
administering agency to confer with counsel. A State or local 
administering agency should have an attorney they can refer questions to 
or they may request an opinion from the regional attorney, Office of the 
General Counsel (OGC), through SCS, The USDA administering agency may 
confer directly with the attorney-in-charge of the field office of the 
USDA Office of the General Counsel, USDA. An OGC attorney may also 
serve as the hearing officer for ASCS. 

§502.101 Regulations applicable to decisions on violations, 

”§634. 31(e) Decision by the administering agency . The 
administering agency shall make a decision, within 30 days 
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on the basis of the appeals board report, recommendations 
of soil conservation district board, if any, and any 
other information available, including if applicable, the 
amount of the forfeiture, refund, or payment adjustment. 
The decision shall state whether the violation is of such 
a nature as to warrant termination of the contract. The 
administering agency shall notify, in writing, each 
participant who signed the contract of its decision. The 
administering agency may authorize or require the 
reopening of any hearing before the appeals board for any 
reason at any time before their decision. The 
administering agency's decision shall be final. 


(1) If the decision provides for termination of 
the contract, it shall state that the contract is 
terminated and that all rights to further cost-share 
payments under the contract are forfeited and that all 
cost-share payments received under the contract shall be 
refunded with interest. The decision is to state the 
amount of refund and method of payment. 

(2) If the decis ion does not provide for 
termination of the contract, the participant may be 
required to make a refund of cost-share payments or to 
accept payment adjustments, The decision shall state the 
amount and justification for refunds of cost-share 
payments or payment adjustments." 

§502.102 Procedures for contract termination by mutual consent. 

(3^ Regulation applicable to termination because of hardship is : 
*'§634 . 25 Contracting . 

(m) Contracts may be terminated due to hardship by 
mutual consent if administering agency and the State 
Conservationist, SCS, determine that such action would be 
in the public interest." 


Termination because of hardship . Criteria for hardship exist 
If a participant is under such physical or mental disability that it 
would not be reasonably possible for him or her to carry out the terms 
and conditions of the contract; and that to require him or her to do so 
would result in severe loss or undue hardship. Terminations for 
hardship may be made without recovery of cost shares if approved by the 
administering agency and the SCS state conservationist. 

, Igymination by mutual agreement. Contrart-R may ho f-ov-Tiimt-rfl 

-"utual^sent under the following conditions: terminated 
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(1) A contract may be terminated by mutual consent for any 
mutually acceptable reason if the participant agrees to refund all of 
the cost-share payments made under the contract. The SCS state 
conservationist is to approve any contract termination by mutual 
consent. 

(2) A contract may be terminated by mutual consent if land is 
lost or transferred because of encroachment for public purposes such as 
highway development, military installation, or municipal expansion. 
Termination for these reasons require that the participant refund or 
make adjustment of all cost-share payments for BMP’s carried out on the 
transferred land if approved by the administering agency and the SCS 
state conservationist. If the land unit remaining after encroachment is 
not a feasible or practical operation, the administering agency may 
authorize termination of the contract by mutual consent without refund 
of cost-share payments when approved by the SCS state conservationist. 

§502.103 Contract termination notice. 

A contract termination notice issued to the land owner or operator. 

(a) Mutual consent . Termination notices issued as a result of 
transfers and by mutual consent should follow the format and content 
illustrated in Exhibits §505.41 or §505.42. The participant's signature 
is required if termination is by mutual consent. 

(b) For cause . If a contract is terminated for violation, the 
administering agency with the approval of the SCS state conservationist 
are to terminate the contract by a personal letter addressed to the 
participant, The letter is to state the nature of the violation, that 
the contract is terminated, the amount of refund due, and how the refund 
is to be made. 
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§503.0 General. 

(a) P olicy ■ It is the policy of the Soil Conservation Service 
(SCS) to insure that grant awards are made only to administering 
agencies that have the financial management capability necessary to 
adequately administer the Federal funds. 

(b) Regulations ■ 

"§ 634,40 Financial management. 

(a)(1) Finance and accounting will be in conformance 
with Office of Management & Budget Circular A-102, 

(Rev.); U.S. Department of Health, Education & Welfare 
Brochure OASC-10, Federal Management Circular FMC 74-4, 

"Cost Principles Applicable to Grants and Contracts with 
State and Local Government"; Department of the Treasury, 
Department Circular No. 1975 (4th Rev.)> "Withdrawal of 
Cash from the Treasury for Advances under Federal Grant 
and other Programs"; Office of Management & Budget 
Circular No. A-34, "Instructions on Budget Execution"; 

U.S. Treasury Requirements Manual for Guidance of 
Departments and Agencies; and General Accounting Office 
Policy St Procedures Manual for Guidance of Federal 
Agencies . 

(2) Administering agency RCWP grants will be 
funded under Letter-of-Credit serviced by the U.S. 

Treasury Regional Disbursing Office (RDO) , subject to the 
terms and conditions of the grant agreement or by SCS 
approved advance/ reimbursement financing. 

(3) The State or local administering agency shall 
maintain a financial management system which provides 
accurate and complete disclosure of the financial status 
of the RCWP grant in accordance with prescribed reporting 
Requirements . 

(4) The State or local administering agency shall 
upon request make its financial management system records 
available to SCS, USDA Office of Inspector General, and 
the General Accounting Office. 

(5) Participation in comprehensive USDA/EPA joint 
water quality monitoring, evaluation, and analysis will 
be funded according to the plan approved in 

§634. 50(a)(3). 
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(b)(1) The carrying out of RCWP will require both 
financial and performance reporting to the Soil 
Conservation Service by participating USDA and State or 
local agencies. 

(2) USDA participating agencies shall furnish SCS 
with reports prescribed by the U.S. Treasury Department; 

Office of Management & Budget; Administrative Regulations 
of the U.S. Department of Agriculture; and other reports 
required by law, regulation, or agreement. 

(3) State or local administering agencies shall 
furnish financial status reports to SCS on a quarterly 
basis as required by the grant agreement. The 
administering agency is also to provide an audit report 
on request. The audit report is to be prepared in 
sufficient detail to allow SCS to determine that funds 
have been used in compliance with applicable laws, 
regulations, and the grant agreements." 

§503.1 Financial records. 

(a) Objectives . The objectives of the administering agency's 
accounting system are to; 

(1) Provide financial data to help the administering agency 
plan, control, measure, and evaluate the progress and results of the 
RC\vT project; 

(2) Provide management control of funds and other assets to 
insure that the expenditure of funds and use of other property conform.s 
with applicable laws and regulations; 

(3) Insure by means of cost and property control management that 
optimal use is made of all resources; 

(4) Meet any financial reporting requirements; and 

(5) Classify and present projected and historical costs, as 
required, for budgeting purposes. 

(b) USDA administration . When USDA retains administration of an 
RCWP project, ASCS financial records are to be maintained in compliance 
with ASCS budget and accounting control systems. 

§503.2 Grant costs. 

(a) General . The majority of costs incurred by the administering 
agency for RCWP are from individual contracts with participants for cost 
share payments. However, the administering agency may also incur 
administrative costs for operation of the grant program, 
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(b) Administrativ e costs . The total administrative costs that the 
administering agency may recover is limited to 5 percent of the 
anticipated cost share payments negotiated in individual contracts. The 
administrative costs fall into two categories: 

(1) Direct costs are those that can be specifically identified 
with RCWP. 

(2) Indirect costs are those incurred for a common or joint 
purpose benefiting more than one program. 

(c) C ost al loc ation plan . (1) Federal Management Circular 74-4 
provides guidelines for preparing a cost allocation plan. 

(2) The cost allocation plan is a system by which indirect costs 
incurred by a State or local administering agency are identified in a 
logical manner for reimbursement under grant funding, 

(3) For a State or local administering agency to be reimbursed 
for indirect costs, a cost allocation plan must be developed and 
approved by the cognizant Federal agency before any indirect costs are 
incurred. The cognizant agency is, in most instances, in the Federal 
agency supplying the greatest amount of grant funds to the grantee. 

(i) The Department of Health, Education, and Welfare (HEW), 
in cooperation with other Federal agencies is responsible for the 
review, approval, and audit of statewide cost allocation plans, 

(ii) The responsibility of reviewing, approving, and auditing 
State agency indirect cost proposals for RCWP is assigned to HEW, 

(ill) The cognizant Federal agency is to help the State or 
local administering agency prepare an indirect cost proposal. This 
proposal is to be retained at the local level for review and auditing 
purposes . 

(4) The cost allocation plan is to be reviewed annually by the 
administering agency and the cognizant Federal agency to comply with the 
provisions of FMC 74-4, 

(5) Administering agencies that do not have approved indirect 
costs proposals may do one of the following: 

(i) Develop a plan with assistance from SCS or the cognizant 
Federal agency. 

(ii) Work with SCS to obtain a predetermined indirect cost 

rate . 
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(lii) Determine that the time and effort involved in obtaining 
an acceptable indirect cost rate is too costly and, therefore, not claim 
indirect costs for reimbursement. 

§503.3 Financing by the advance/reimbursement method. 

(a) General . (1) The State or local administering agency is to 

receive Federal funds on a Treasury check issued'* basis if; 

(i) The grantee *s annual funding needs for RCWP are less than 
$120,000, and/or 

(ii) The amount of the grant exceeds $120,000, but the 
grantee’s relationship with SCS will be less than 1 year. 

(2) The grantee may request funds in advance of payments or, if 
funds are readily available, the grantee may request funds on a 
reimbursement basis after payments have been made. 

(3) The grantee is to submit requests for advances or 
reimbursements of Federal funds at least monthly, A check covering the 
amount requested will be mailed directly to the grantee or its 
designated fiscal agent. 

(b) SF-270, Request for Advance or Reimbursement , (1) The SF-270 
is used to request Federal funds from SCS to administer RCWP. 

(2) The Request for Advance or Reimbursement is to be completed 
by the grantee, certified by a responsible official, and forwarded to 
the SCS state conservationist for payment, 

(3) For guidelines for the preparation and distribution of 
SF-270, Request for Advance or Reimbursement (Exhibit §505.60). 

§503.4 Financing by the letter of credit method. 

General . (1) If the State or local administering agency's 

annual funding needs for RCWP exceed $120,000 and there is a continuing 
relationship with SCS for at least a year, the grantee will operate 
under the letter of credit method. 

(2) A letter of credit is an instrument prepared and certified 
by an authorized official of SCS. It permits grantees engaged in 
federally supported activities to draw on the U.S. Treasury to finance 
their current grant operations. 

(t>) SF-1194, Authorized Signature Card . (1) The SF-1194 is used to 

provide the signature of any individual authorized by the grantee to 
sign Requests for Payment on Letter of Credit. The grantee should limit 
the authority to draw on a letter of credit to a practical number of 
officials. Four signature spaces are provided on the SF“1194. 
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(2) The signature card must be dated and signed by an authorized 
SCS certifying officer. 

(3) SF-119A IS to be prepared and distributed as prescribed in 
Exhibit §505.61. 

(A) New signature cards are to be submitted immediately to SCS 
when any of the designated officials are no longer authorized to sign 
requests for payment or when additional officials are authorized to sign 
requests . 

(5) Change in the title or position of a person previously 
authorized does not require a superseding signature card if the person's 
authority to sign requests remains unchanged. 

(c) SF-1193A, Letter of Credit . (1) Standard Form 1193A is used by 
SCS to establish an account at the appropriate Treasury Disbursing 
Office (see Exhibit §505.62). This enables the grantee to draw against 
the account on presentation of a Request for Payment, SF-183. See 
§503. A(d). 

(2) The letter of credit is to be prepared and executed by an 
authorized certifying officer of SCS. 

(3) For an example of an SF-1193A prepared by SCS, see Exhibit 
§505.63. 

(A) Grantees cooperating in more than one SCS program are to be 
funded with a consolidated letter of credit if the requirements of 
§503.A(a)(l) are met. The total amount of this letter of credit 
includes the funding for all SCS programs operated by the grantee. The 
grantee is responsible for maintaining for each program records that 
will identify fund authorizations, amounts disbursed, expenditures, 
obligations, and refunds made to SCS. 

(d) SF-183. Request for Payment . (1) The SF-183 is used by 
grantees to make drawdowns against letters of credit. 

(2) The Request for Payment on a Letter of Credit is to be 
prepared and distributed by the grantee as explained in Exhibit §505.64. 

(3) Ordinarily, the request for payment should not be prepared 
for amounts less than $5,000. 

(A) Only one SF-183 should be submitted on any particular day 
for each SCS letter of credit. Because the letter of credit method 
enables the grantee to withdraw cash from the Treasury in advance of 
disbursement, there should be no time lag between the receipt of RCWP 
funds from the Treasury and disbursement of the funds by the grantee. 
Therefore, the grantee should only have a small balance of cash on hand 
at any one time. 
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(e) Emergency drawdowns . (I) It can generally be considered an 
emergency if a requested payment on a letter of credit is not received 
by the grantee 2 days after the expected receipt date. The 2-day 
guideline should be used only with consideration given to the local 
history of receipt of Federal funds through the mail. 

(2) When an emergency arises, immediately notify the SCS state 
conservationist who issued the letter of credit. SCS will need the 
following information: 

(i) Letter of credit number, 

(li) Document number, 

(iii) Amount requested, 

(iv) Exact information from block entitled "Make Treasury 
Check Payable to:" on Sr-183, 

(v) Date on SF-183 certification, and 

(vi) Date SF-183 was mailed to the Treasury. 

(3) The SCS state conservationist is to contact Treasury when 
the information is obtained. Treasury will take necessary action. 

(f) Rejection by Treasury of SF-183 . (1) Treasury will examine the 

SF-183 for errors, deficiencies, or serious omissions that necessitate 
rejection of the request. Reasons for rejection of an SF-183 are: 

(i) An unauthorized or invalid signature (erasures, painting 
over with correction fluid, or tape are unacceptable). 

(ii) The "Amount Requested" block in Section I is left blank, 
erased, or painted over with correction fluid. 

(iii) The amount requested in Section I is greater than the 
available balance, 

(iv) The name of the payee to whom the check is to be issued 
is not identical to the name of the payee shown in the "Treasury Checks 
to be Made Payable to" block of the related SF-1193A, Letter of Credit. 

(v) There are discrepancies elsewhere on the SF-183 and 
Treasury cannot obtain correct information from SCS or its own file, 

(vi) Excessive funds in the hands of the grantee as determined 
by the Treasury or SCS to withhold payments. 

(vii) A written request from an SCS certifying officer to 
withhold payment. 
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(2) If, after examination, there is a reason for rejecting an 
SF-183, Treasury will contact the SCS state conservationist who issued 
the letter of credit to request information and to determine whether 
payment should be made. If adequate information is not readily 
received, Treasury will contact the SCS National Office for assistance. 
If insufficient information from the SCS National Office is 
insufficient, Treasury will reject the SF-183. 

(g) Stop payments . (1) SCS will use a stop payment to exercise 
control of Federal funds when, a grantee has excessive funds on hand. If 
the grantee continues to withdraw excessive funds SCS is to terminate 
the letter of credit and require the grantee to finance its activities 
from its own funds with subsequent reimbursement. 

(2) Stop payments are made only by SCS or Treasury. SCS is to 
notify the grantee is this occur. The grantee* should adjust its records 
to show it will not receive the funds requested, SCS will confer with 
the grantee on what follow-up steps are necessary, 

(h) Refund of exce s sive Federal funds , (1) If SCS funds are 
erroneously drawn in excess of immediate disbursement needs, these funds 
should be returned to the SCS state conservationist and redrawn when 
needed. The only exceptions to the requirement for prompt refunding are 
if the funds: 

(i) Will be disbursed by the grantee within 7 calendar days, 
or 


(ii) Are less than $10,000 and will be disbursed within 30 
calendar days. 

(2) These exceptions to the requirement for prompt refunding 
should not be construed as approval by SCS for a grantee to maintain 
excessive funds , 

§503.5 Financial reporting. 

0MB Circular No. A-102 and Treasury Circular 1075 (Ath Rev.) 
establish financial reporting requirements for grantees receiving 
Federal funds. The following reports are required: 

(a) SF-272, Federal Cash Transactions Report . (1) SF-272 is 

prepared quarterly by all State and local administering agencies 
receiving Federal funds from SCS on an advance or reimbursement basis. 
Those grantees operating under the Letter of Credit - Regional 
Disbursing Office (see §503.4) are not required to prepare the Federal 
Cash Transactions Report. 

(2) Federal Cash Transactions Reports are to be submitted to the 
SCS state conservationist within 15 days after the end of each quarter. 
The reporting quarters are December 31, March 31, June 30, and 
September 30. 
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(3) If a grantee handles more than one SCS grant agreement, 
SF'-272a, Federal Cash Transactions Report Continuation, must be prepared 
and attached to SF~272. 

(4) SCS uses this report to monitor advances to the grantee and 
obtain disbursement information. 

(5) The preparation and distribution of the Federal Cash 
Transactions Report is explained in Exhibit §505.65. 

(b) SF-269, Financial Status Report . (1) SF-269 is prepared 
quarterly by all administering agencies, including ASCS, to report all 
funds received, adjustments from prior months, total of all 
disbursements, the amount of program income, and other activities for 
which cash is withdrawn and paid out of SCS funds for the period. 

(2) Financial Status Reports are to be submitted to the SCS 
state conservationist within 30 days after the end of each quarter* The 
reporting quarters are December 31, March 31, June 30, and September 30* 
These reports must be accurate and signed by an authorized official. 

(3) The preparation and distribution of the Financial Status 
Report is explained in Exhibit §505.66. 

(c) Daily status of Federal funds report . (1) At the request of 
Treasury, SCS requires a grantee to complete a daily status of Federal 
runds report. The report will be for a specific calendar month as 
determined by Treasury. 

(2) The format for preparing the report is shown in Exhibit 
§505.67. 

(3) The report must be signed by an authorized official and the 
original and one copy submitted to the SCS state conservationist for 
review 15 days after the end of the reporting period. 

§503,6 Audits and reviews. 

A State or local administering agency is to have its financial 
records audited at least every 2 years. Further guidelines for audits 
and reviews are xn 0MB Circular A--102, 
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§503.10 Regulations applicable to cost-share payments. 

**§634.27 Cost-share payment, 

(e) Application for payment . Cost-share payments 
can be made by the administering agency after a 
participant has carried out a BMP or an identifiable unit 
of a BMP. Application for payment must be submitted to 
the administering agency, be certified by the SCS or its 
designee, and be supported by such cost receipts as are 
required by the administering agency. It is the 
participant’s responsibility to apply for payments. 

(f ) Authorizations for payments to suppliers . 

(1) The contract may authorize that part or all 
of the Federal cost share for a BMP or an identifiable 
unit be made directly to suppliers of materials or 
services. The materials or services must be delivered or 
performed before payment is made. 

(2) Federal cost shares will not be in excess of 
the cost share attributable to the material or service 
used or not in excess of the cost share for all 
identifiable units as may be requested by the 
participant . 

(g) Material inspection and analysis . When 
authorizations for payments to suppliers are specified, 
the administering agency, its representatives, or the 
Government reserve the right to inspect, sample, and 
analyze materials or services prior to their use. 

(h) Assignments, set-offs, and claims . 

(1) A State or local administering agency may 
allow the assignment of payments to the extent provided 
by State law. When ASCS is designated as the 
administering agency, assignments by any participant who 
may be entitled to cost-share payment under the program 
are prohibited unless they are made in accordance with 
the provisions of Section 203, Title 31, U.S.C., as 
amended, and Section 15, Title 41, U.S.C., as amended. 

(2) If any participant to whom compensation is 
payable under RCWP is indebted to the United States and 
such indebtedness is listed on the county register of 
indebtedness maintained by the County ASC committee, the 
compensation due the participant must be used (set-off) 
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to reduce that indebtedness. Indebtedness to USDA is to 
be given first consideration. Deductions for setoffs 
involving a nonresident alien shall be made as provided 
by 26 U.S.C. 871. Setoffs made pursuant to this section 
are not to deprive the participant of any right to 
contest the justness of the indebtedness involved, either 
by administrative appeal or by legal action. 

(3) Any cost-share payment due any participant 
shall be allowed without deduction of claims for advances 
except as provided for above and without regard to any 
claim or lien against any crop, or proceeds thereof, in 
favor of the participant or any other creditor. 

(j) Suspension of payments . No cost-share payments 
will be made pending a decision on whether or not a 
contract violation has occurred. 

(k) Ineligible payments . The filing of requests for 
payment for BMPs not carried out, or for BMPs carried out 
in such a manner that they do not meet contract 
specifications, constitutes a violation of the contract.'* 

§503.11 Application for payment. 

(a) SCS-BF-141, Application for Payment . (1) Participants in the 
RCWP are to prepare this form with assistance from the administering 
agency or SCS when making application with the administering agency for 
cost-share payments. 

(2) Participants are to file Applications for Payment with the 
administering agency by September 30 of the year following the calendar 
year in which the BMP or identifiable units were completed. For 
example, if a BMP is completed on July 7, 1979, the participant must 
file an Application for Payment by September 30, 1980. Applications 
filed after this date require approval of the administering agency. 

(3) If there is more than one participant, applications must 
specify the portion of each participant's contribution to the 
accomplishment of an identifiable unit, 

(4) For instructions on preparing and distributing Form 
SCS-BF-141 see Exhibit §505.68. 

(b) Rejection of an Application for Payment . Cost-share payments 
are not to be made under the following conditions; 

(1) For unapplied materials or for services that partially 
complete an identifiable unit. 
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(2) For a BMP or identifiable unit that is dependent on the 
operation of another BMP that failed to meet specifications and for 
which cost-share payment was denied. The participant must be informed 
by an explanation on Form SCS-CO-153, Agreement Covering Non-Compliance 
with Provisions of Contract. 

(3) For any work performed by a participant before the contract 
was made with the administering agency. 

(4) For any claim that would result in a duplicate payment of 
RCWP funds for the same BMP. 

(c) Applications for Payment requiring one participant's signature . 

(1) If two or more participants signed the contract it may be 
supplemented to provide for the Application for Payment , SCS-BF-14L, to 
be signed by one participant. In this instance, the following clause 
must be added as a supplement to Part II of the contract, SCS-WR-2: 

"Application for Payment, SCS-BF-141, will be signed only 


(Name) 

(2) Cost-share payments under a contract with this supplement 
are to be drawn in the names of all the participants who signed the 
contract , 

§503.12 Requirements for cost-share payment. 

(a) General . A single payment must be drawn in the name of all 
contract participants unless: 

(1) The contract specifies a proportionate payment share be made 
to each participant. 

(2) The contract specifies that payment is to be made to only 
one participant. In this instance, Part II of the contract, SCS-WR-2, 
must contain the following clause: 

"It is agreed that is the 

(Name) 

participant who will carry out all best management practices and 
identifiable units for which cost share payments will be made. 

It is further agreed that all payments shall he made to 

, Application for Payment, SCS-BF-141, 

(Name) 

shall be signed only by . " 

(Name) 
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(3) The participant assigns RCWP cost share payment due, or to 
become due, to a bank, trust company, or other financial institution, 
including a Federal lending agency, subject to approval by the 
contracting officer. 

(i) Assignments may be made only for payments aggregating 
$1,000 or more, except that assignments may be made to FmHA for payments 
aggregating $500 or more. 

(ii) Approval of an assignment is to be made in accordance 
with applicable State laws. 

(lii) The administering agency is to have a record of the 
payee’s name, address, and social security or tax identification number, 
the name of the assignee; and the effective date of the assignment. 

(iv) The procedure for making an assignment is the 
responsibility of the administering agency with assistance by SCS as 
required . 

(b) Division of cost share payments between participants . (1) The 
Federal cost share incurred for the use of materials or services is to 
be distributed to the participant(s ) authorized to purchase the 
materials or services. 

(2) The remainder of the cost share payment is to be credited to 
the participant(s) who carried out the remainder of the BMP. If more 
than one participant contributed to the cause, the cost share payment is 
divided in proportion to the extent each contributed to the BMP as set 
forth in the approved application for cost share payments. 

(c) Offsets for indebtedness and claims . (1) Cost share payments 
to a participant under RCWP are not subject to claim except to satisfy 
indebtedness of the participant to the United States. In such cases, 
the cost-share payment is subject to offsets (assignment). 

(2) The administering agency is to establish a priority of 
offsets, but indebtedness to USDA or any agency of USDA is to have first 
priority . 

(3) The administering agency, with SCS assistance as required, 
is to establish procedures for making deductions for setoffs. See 
Part 50A, Subpart A, Reporting, for suggested procedure to report 
offsets . 

(d) Filing of false cl aims > Applications for cost share payments 
for BMP's or identifiable units not carried out or that do not meet the 
required specifications constitute false claims. Participants filing 
false or fraudulent claims are subject to a fine of not more than 
$10,000 or imprisonment of not more than 5 years, or both, when RCWP is 
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being administered by 13SDA, Penalties for filing false claims with a 
State or local administering agency shall be established by the 
adiministering agency within the limitations prescribed by State law. 

Destroyed practices . See §502 . 73(e) (10) for procedures 
governing cost sharing when BMP’s are destroyed. 

(f) Administering agency certifications . (1) If a State or local 
administering agency is administering the RCWP, the contracting officer 
is to review all applications for payment and: 

(i) Determine the status of indebtedness of the participant 
as shown in the ASC County Claim Control Record, 

(ii) Determine that the application for cost share payments 
does not duplicate any payment made under any other cost sharing program 
administered by the administering agency or USDA. 

(ill) Indicate administrative approval for payment by 
initialing and dating the SCS-BF-141. 

(2) If USDA retains administration of the RCWP and ASCS is the 
designated administering agency, the ASC County Committee is to review 
all applications for payment prior to certification for payment. ASCS 
IS to take steps listed in §503 . 12(f) (1) in approving payments in 
addition to any other internal procedures determined necessary. The 
procedure for issuing of payments is to be provided by ASCS. 

§503.13 Authorization for payments to suppliers. 

General . (1) RCWP regulations provide procedures for 

participants to procure materials and services required to carry out 
BMPs included in their contracts. 

(2) The administering agency is to make payments to vendors who 
furnish the materials and services. 

(b) Limitations on use of authorizations , A participant may not be 
permitted to procure materials and services by an authorization if: 

(1) The contract does not specifically provide for its use. 

(2) The contract payment has been assigned in accordance with 
§503 . 12(a) (3) without consent of the assignee, 

(3) The participant is indebted to the United States as 
indicated by the ASC County Claim Control Record. Exceptions to this 
limitation are those cases where the agency to which the debt is owed 
waives its offset rights and permits this method of cost sharing. 
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(c) Form SCS-BF-140, Authorization for Materials or Services . 

(1) This form is used by the administering agency to authorize a 
participant to procure materials and services for which payment is made 
directly to the vendor. 

(2) Exhibit §505.69 provides instructions for the preparation 
and distribution of Form SCS-BF-140. 

(3) The amount to be paid to a vendor by the administering 
agency must be certified by the contracting officer and should be 
limited to the Federal cost share of the materials and services covered 
by the authorization. The contracting officer may authorize payments to 
vendors for materials and services up to the amount of the Federal cost 
share that will be due the participant for carrying out the entire 
practice . 

(d) Responsibilities of participants . (1) The participant must 
furnish the contracting officer a price quotation for each material or 
service required, the name and address of the vendor from whom the 
materials or services are to be procured, and the specifications of the 
materials or services. 

(2) The participant is to determine that materials or services 
furnished by vendors meet required specifications. 

(3) The participant is to oversee proper storage and care of 
materials on hand. 

(4) Before payment can be made, the participant is to see that 
the vendor supplies the administering agency a copy of the billing 
document. 

(e) Inspections of materials and service . (1) Both the 
administering agency and SCS may take samples of materials and make 
inspections as necessary. 

(2) The administering agency may consider State inspection and 
analysis controls as exercised by State regulatory authorities as 
sufficient evidence of the quality standards of materials. 

(f) Materials in services not meeting specifications . (1) Defective 
materials or services may be accepted and cost-share payment made if the 
materials or services will satisfactorily serve the purpose for which 
they were procured. 

(2) If deficient materials or services are accepted, the 
administering agency must make a deduction from the cost share payment 
equal to the difference between the cost of the materials or services 
specified and the value of the materials or services furnished. 
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§504.0 General. 

This subpart includes: 

(a) Guidelines for a cost-share record to be maintained by the 
administering agency. 

(b) Guidelines for a cost share report. The administering agency 
is to submit this report to SCS quarterly. 

(c) Progress report requirements for non-SCS personnel. 

(d) Progress reporting requirements for SCS personnel. 

§504.1 Cost-share record. 

The administering agency is to keep a record of BMP cost-share 
payments including refunds or offsets made. Exhibit §505.70 is an 
example of a cost-share record that includes the essential items to be 
recorded . 

§504.2 Quarterly cost-share report. 

The administering agency is to report RCWP cost-share data to SCS 
within 15 days after the close of each quarter (October-December , 
January-March, April-June, and July-September) . The report is to 
include transactions that occurred within the quarter for which it is 
submitted; it is not to include cumulative data for prior quarters. The 
report is to include the information shown in Exhibit §505.71, RCWP 
cost-share record. 

§504.3 Progress reporting by non-SCS personnel. 

(a) Force account agreements . Non-SCS personnel working under 
technical assistance and planning agreements (force account agreements) 
are to report progress data through the SCS progress reporting system 
and will use financial project 97. 

(b) Other. Employees of States, local agencies, or other Federal 
agencies wHdng in RCWP projects under SCS supervisors or cooperative 
agreements, but not under RCWP technical assistance and planning 
agreements, also report RCWP progress data through the SCS progress 
reporting system using financial project 90. 

(c) Reporting instructions. Reporting instructions are in §616.60 
of the SCrfeTnal Reporting Codes Handbook. §504.4 lists reportable 
progress items. 
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§504.4 Progress reporting by SCS personnel. 

(a) Reporting instructions . Progress is reported for RCWP in the 
same manner as for other SCS programs. Instructions are in the 
Management General Manual (Part 410) and the National Time and Progress 
Codes Handbook. RCWP progress data is reported to financial project 
CN-18. 

(b) Reportable progress items . The following items are to be 
reported in RCWP projects: 


Code 

Item 

Reporting Units 

102 

Individuals and groups assisted 

Number 

104 

Technical services 

Number 

106 

Individuals and groups applying 

Number 


practices 


108 

Conservation plan prepared 

Acres 1/ 

109 

Conservation plan canceled 

Acres If 

110 

Conservation plan revised 

Acres 1/ 

150 

Cost share applications received 

Number & acres 

151 

Cost share applications canceled 

Number & acres 

152 

Cost share contracts signed 

Number & acres 

156 

Cost share contracts terminated 

Number & acres 

160 

Cost share contracts completed 

Number & acres 

1/ Record only if the water quality plan meets 

the standards for a 

conservation plan. 


(c) 

Conservation practices, The SCS state 

conservationist is to 

determine 

which practices (codes 310-666) are to 

' be reported in the SCS 


Progress Reporting System. 

(d) Acres treated to meet water quality objectives . (1) Two new 
program codes have been added to the SCS progress reporting system to 
record progress in RCWP. They are: 

Code Item Reporting Units 


740 

Land treated to meet water quality 
objectives 

Acres 

741 

Critical areas treated to meet water 
quality objectives 

Acres 


(2) These items are reported when all planned BMP's (cost-shared 
and non-cost-shared) have been applied for a field or for the water 
quality plan. 

(e) Acres benefited, protected, and treated . Acres benefited, 
protected, and treated, codes 750-776, are reported when BMP's applied 
as part of the water quality plan meet conservation objectives as well 
as water quality objectives. 
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§504.10 Regulations applicable to monitoring and evaluation. 
"§634.50 Program and project monitoring and evaluation. 

(a) Comprehensive USDA/EPA joint water quality 
monitoring, evaluation, and analysis . 

(1) Representative RCWP project areas will be 
selected to evaluate the improvement in water quality in 
the project area and to make projections on a nationwide 
basis. Water-quality monitoring, evaluation, and 
analysis will be conducted to evaluate the overall cost 
and effectiveness of projects and BMPs to provide 
information on the impact of the program on improved 
water quality and for general RCWP program management, 

(2) Monitoring, evaluation, and analysis is a 
joint USDA/EPA responsibility. Subject to appropriation 
of funds, the Administrator, SCS, and EPA are jointly to 
select the project areas to be monitored and evaluated 
based on a list of project areas recommended by the 
NRCWCC. 

(3) The Administrator, SCS, and Administrator, 
EPA, are jointly to determine the criteria to be used for 
comprehensive water-quality monitoring, evaluation, and 
analysis in the selected project areas. A monitoring and 
evaluation plan is to be developed and agreed to by SCS 
and EPA prior to initiating a project selected for 
monitoring and evaluation. The State water-quality 
agency and other Federal, State, and local agencies will 
be involved in the development of the plan for 
water-quality evaluation, The involvement of concerned 
agencies in implementing the plan will be determined at 
the time the plan is prepared. 

(4) The project areas selected for detailed 
analysis are to be representative of agricultural and 
silvicultural nonpoint source pollution problems, 
categories of agriculture and silvicultural nonpoint 
source pollutants, agricultural enterprises, and BMPs 
used in the RCWP. 

(5) Preference in the selection of project areas 
for comprehensive evaluation is to be given to those 
project areas for which long-term baseline information 
exists on land use, hydrologic data, and water quality. 
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(6) Monitoring and evaluation of selected project 
areas is to begin sufficiently in advance of the 
installation of BMPs to document, in a statistically 
satisfactory manner, existing land-use practices and 
baseline water-quality problems. 

(7) The water quality monitoring and evaluation 
plan will provide sufficient basic information to 
adequately describe the land use, hydrologic water 
quality relationship. As a minimum, the plan will 
contain the following components: 

(i) Chemical and physical water quality 
monitoring , 

(ii) Biological monitoring, 

(iii) Appropriate hydrologic data, 

(iv) Soils properties and characteristics, 
topographic information, 

(v) Land use and farm inventory. 

(b) Program and project evaluation . 

(1) There will be a continuing evaluation of the 
Rural Clean Water Program to measure its effectiveness 
and for each project for which cost-sharing funds are 
provided . 

(2) Program and project evaluations will be 
conducted under the direction of the Assistant Secretary 
for Conservation, Research and Education, USDA, the 
Director of Economics, Policy Analysis, and Budget, USDA; 
and the Assistant Administrator for Water and Waste 
Management, EPA; or their representatives working through 
NRCWCC. 

(3) Evaluative reports for the program and each 
project area will be submitted annually to the Secretary 
of Agriculture and the Administrator, EPA. 

(c) Funding . 

(1) Research oriented activities will be from 
sources other than RCWP. 

(2) Funding for program and project monitoring 
and evaluation will be provided through RCWP and other 
authorizations . ” 


S04-4 


(14-500/507- (NRCWPM), July 1979) 



SUBPART B - MONITORING AND EVALUATION 


504.14(b)(1) 


§504.11 Project monitoring and evaluation (MS£) . 

Project M&E is conducted at two levels of intensity: General and 
comprehensive . 

§504,12 Definitions . 

Comprehensive M&E . M&E of representative RCWP conducted in detail 
sufficient to assess the overall impact and effectiveness of the project 
and/or specific RCWP project components, 

Evaluation . The management process that systematically analyzes the 
extent to which RCWP achieves its objective of improving water quality. 

General M&E . M&E of all RCWP projects conducted in sufficient detail 
to determine BMP application progress and to document water quality 
trends through the life of the project. 

Monitoring . The systematic collection and interpretation of 
pertinent data required for RCWP evaluation. 

§504.13 Application requirements for monitoring and evaluation. 

The following information is to be provided in the project 
application relative to M&E: 

-- A description of the process used to select the project area; 

-- The availability of baseline data; 

-- An estimate of local, State, and Federal financial and 
technical support for such activities; 

— Location of existing and proposed monitoring stations; 

Pertinent reasons why the project is or is not recommended for 
corpprehensive monitoring. 

§304.14 General M&E. 

(a) Requirements . As a minimum, all projects are to provide data 
on BMP installation progress; a record of payments, refunds, and 
offsets; and water quality monitoring to address both short’- and 
long-term trends in water quality. 

(b) Reporting . (1) Initial report . The administering agency is to 
submit a water qurality M&E report with each annual cost-share report for 
those projects not selected for comprehensive M&E. The initial report 
is to include: 
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(i) A description of the project and project area, 

(ii) The monitoring strategy, 

(iii) Data collection schedule, 

(iv) Parameters to be monitored (and baseline levels), 

(v) Collection and testing methods to be used, 

(vi) Data storage system to be used, and 

(vii) Data collected to date. 

(2) Subsequent reports . Subsequent reports are to report any 
significant changes in land use or other occurrences that affect the M&E 
and update the initial data. The reports are to include the extent of 
BMP’s applied and their effects on water quality. 

§504.15 Comprehensive M&E. 

(a) Selection . The NRCWCC, as it reviews project applications, is 
to assess and identify potential projects for comprehensive M&E. Their 
recommendations for comprehensive monitoring and evaluation are to be 
provided to the SCS Administrator within 20 days after the RCWP projects 
have been selected and the EPA Administrator has concurred in the 
selected projects. The Administrators of SCS and EPA will jointly 
select the project areas for comprehensive M&E after consultation with 
appropriate State and local RCWCC’s. This selection is to be made 
within 15 days after the NRCWCC recommendation. The SCS Administrator 
is to notify the governor and SRCWCC of those projects selected for 
comprehensive H&E. About 10 percent of project areas funded are to 
receive comprehensive M&E each year, although the number of projects 
selected will vary, 

(b) M&E plan development and approval . The SRCWCC is to submit, 
within 60 days, a comprehensive M&E plan for USDA-EPA review and 
approval. Comprehensive M&E plan will vary in the degree of detail 
required and is to be developed jointly with the State water quality 
agency to insure consistency with state monitoring strategies. USDA and 
EPA will review and approve the comprehensive M&E within 30 days. 

Figure 4 is a flow chart showing the sequence of M&E plan development 
and approval. 

(c) Technical assistance . USDA and EPA, sharing the responsibility 
for monitoring and evaluation, are to establish a technical assistance 
group to assist the SRCWCC in developing the first comprehensive, M&E 
plans. This group is to prepare a strategy for selecting future M&E 
projects and a handbook for M&E plan design and development. 

(d) M&E plan components . In general, the comprehensive M&E plan is 
will address the following basic components: 
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Figure 4. Sequence of comprehensive M&E plan development and approval. 
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(1) Objective . The objective is to define the purpose and scope 
of the M&E effort and establish responsibilities for various phases, 
including budget requirements and funding responsibilities. 

(2) Changes in water quality . Define the basic hydrological and 
meteorological factors within the proposed RCWP project area, and the 
parameters to be used in measuring the change in water quality. 

(3) Effectiveness of installed BMP^s . Wherever possible, 
identify and quantify changes in land use, land use patterns, and 
reduction of nonpoint source pollutants which may result from the 
installation of BMP’s. Before and after measurements are especially 
important in determining the effectiveness of the BMP's. Best 
management practice MSdE is to be conducted where single BMP's can be 
isolated and cause and effect relationships between on-land nonpoint 
pollution source controls and in-'Stream or lake water quality can be 
studied. Economic data is to be collected and integrated as part of the 
cost-effectiveness determination. New BMP's to improve water quality 
will receive preferential treatment so that information on their 
''benefits" can be made available at the earliest date. M&E plans should 
include an examination of short-term versus long-term benefits on water 
quality . 

(4) Socioeconomic impacts . Identify the effects of RCWP on land 
owners and operators, farmers, foresters, etc. This is considered 
onsite analysis. Consideration should also be given to offsite benefits 
that may affect the "community" in which the project is implemented. 

This section should consider the visual quality of the water as part of 
the analysis for cost effectiveness. 


(5) Effectiveness of institutional arrangements to implement 
RCWP . Ins titutional cooperation is the most effective means of making 
RCWP a success. Therefore, institutional or organizational 
effectiveness according to specific institutional arrangements is to be 
evaluated . 

(6) Effectiveness of educational programs . RCWP is a voluntary 
program in which educational activities play a strong supporting role. 
Innovative approaches to educating the agencies and individuals on the 
problems, costs, benefits, and technologies of the program are to be 
considered in evaluating the overall program. The procedures for 
determining the effectiveness of the educational program are to be 
identified . 

(7) Quality assurance plan . The data collected through M&E is 
used to verify the technical adequacy of the BMP's applied and to 
identify the relationship between source control and water quality 
improvement. These results will be used to help make national 
projections on the magnitude of rural nonpoint source pollution problems 
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and the resources required to solve them. Therefore, it is imperative 
that the data collected for these purposes be of good quality. To 
insure that the data is usable, a quality assurance plan is required, 
This plan is to be consistent with that established by the appropriate 
EPA Region and the State water quality agency. If standard collection 
and analysis methods are not available for nonpoint source pollutants, 
the method used is to be developed by a water quality monitoring 
specialist, 

(^) Data storage . The data collected as part of all M&E efforts 
must be accessible to EPA and USDA user groups. Monitoring station data 
should be stored on either USDA or EPA data storage systems and the 
statistical validity of the measurement should be given. 

(e) Reporting . Reports for those projects selected for 
comprehensive M&E are to be made according to the M&E plan. The 
reporting frequency is to be governed by the implementation of BMP’s and 
the M&E schedule but as a minimum is to include semiannual progress 
reports . 

§504.16 Consistency with other monitoring strategies. 

The EPA representative on the SRCWCC is to coordinate with the State 
water quality agency to insure that M&E is consistent with regional 
planning and monitoring strategies. 

§504.17 Monitoring and evaluation procedures. 

Monitoring and evaluation procedures are to be developed in 
accordance with the following references, or other accepted references: 

-- American Public Health Association. 1975. Standard Methods for 
the Examination of Water and Wastewater, 14th Edition. Washington, 

D.C. 


-- U.S. Environmental Protection Agency, 1973. Biological Field and 
Laboratory Methods for Measuring the Quality of Surface Waters and 
Effluents. EPA-670/4-73-001 . Cincinnati, Ohio, 

U.S. Environmental Protection Agency. 1976. Quality Criteria for 
Water. EPA-440/9-76-023 . Washington, D.C. 

U.S. Geological Survey. 1977. National Handbook of Recommended 
Methods for Water Data Acquisition. Washington, D.C. 

““ U.S, Environmental Protection Agency. 1977. Guidelines for 
Assessing the Benefits of Best Management Practices to Stream 
Ecosystems. Corvallis Environmental Research Laboratory. Corvallis, 
Oregon, 
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-- U.S. Department of Agriculture, Science and Education 
Administration, Agricultural Research. 1979. Field Manual for Research 
in Agricultural Hydrology. Washington, D.C. 
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§505.0 SF-424 (AD-621) Preapplication for Federal Assistance. 


U,S DEPARTMENT OF AGRJCULTUKc: 

PREAPPLICATIQN FOR FEDERAL ASSISTANCE 


OMB Approval No 80 -R019O 


FEDERAL ASSISTANCE 


»• Q PREAPPIICATION 

ACTION Q APPLICATION 

{V--k^ □ OF INTENT (Opt.) 

fST □ REP ORT OF FtCERAl ACTION 


2, APPU 

CAHrS 

APPLI. 

CATION 

a NUMBER 

y, STATE 
APPLfCA. 

« .UKB6. 

1-3000-001 

b. Mtt 

y*4r NtantA day 

» 80/2/5 

IDENTI. 

Fica , 

b. CATC Year mantA day 

ASSIGNED JD $0/2/14 


BUink 


4. UGAt APPLlCANT/RECIPItNT 


Any State Soil Conservation Agency 
Greenfield Water Quality Project 
lAOO Main Street 
State Capital •• c«;«tr : Anycounty 

Anystate « 

h, c^ntid fKWft'iF/amj Leonard R. Evans, Executive Director 
4 utipka^ N* ) L_2 02^441=4102- 


t. NAm* 

I 0<|<Aiallo« Urtll 

e. Iind/P.O. Bu 
t, citr 
I StiU 


1, TITLE ANJ DESCRIPTION OF APPUCANrs pnojECT Greenfield Water 


5. FEDERAL fMPLOyW IDENTIFICATION NO. 


PRO 

ORAM 

{From 

Ftderai 

Cilaleg) 


■ NUMfltR 


lilo i* l9h.!ol 


Rural Clean Water Program 


Quality Project A RCWP project developed to Improve 
water quality in Greenfield Creek currently polluted 
by livestock feeding and crop production farm opera- 
tions« The project consists of 160 farms on about j 
80,000 acres of the Greenfield Creek Watershed. Abou4 
70% of the project Is cropland containing erosive 


B TVPC Of APPUCANT/RECIPICNT 
Aclmn 

. I- Hifhef £tfuciti»n«i ImtituhM 

I C-i.blUt# IA.I1IM T/,9| 

C.iUift K-3lh«f fSp<n/Kl ■ 

tl-C< «•»«•/ 


{r'SltCltl Puf>aM 


Cnttr AprroprtiU Utt^r 


9 rY‘*C OF ASSISTANCE 

.A^Diiu G'tPtI D'fiMuriAC* 

soils. Slopes are gently rolling to moderately steep M«»Ltn»‘Ui crmt c^iMf cnttf €pyrt>- \ — i — | 
Lthe -P J. S—Ionat e.d— In-par ts „.o.£_A,4-R-coLintl es . I uncrto I aI i 

IS. AREA OF PROJECT IMPACT i.V2»nf< r/ ciliM. ** 

SlaUi, ) 

Greenfield Water 


(Q uality Project A & B counties 


n, CiTiMATCO NUM 1 12. TYfE OF APPLICATION 
S-RuiMiI 

Enttr •ppf0j}mfy li<Nr I a I 


BCNtnriNo 

28,000 


PROPOSED rUNOlNQ 


14, CONGPESSIONAL DISTRICTS OF 


« rtsmii. 

BXEISfflifiHBi 

a APPLICANT 

^ny St , Cons . Ag 

b. PtClECT 

. 3rd Cong Dist 

b AFPLICAKT 

ca 

< STATE 

.. xo_^ 


17. PROJECT 

OUR Alio N 

180 VonlAa 

i LOCAL 

CO 

a OTHER 

00 

It. ESTIMATED DATE TO Y$ar nwnlA 

BE SUDMIHEO TO , , 

FEDtflAL AGENCV ► 19 80/4/1 


12,530,000 .twi 


IQ. TYPE or CHANCE (for lie «r ttt) 

A>iit:Mii4 OtI’irt F-Cli*r (S^iyi/vl 
S^OecfMH 0«i'in 

(^hcr#aM Out’ll o<i 
lO'CcCHiM SviettM 


N/A 


EuttJf appro* 1 


nil 


IS. CAISTINC fEDCHAL lOENTlf 1C ATlOM NUM0En 




I i\, REMARKS AOOED 

f a 


3tk FCDEFIAL AGENCY TO RECEIVE REQUEST (JVom*. Cily, Stale. X/P c Wei 

DSDA. Soil Conservation Service. State Capitals Anystate 22193 


2Z 

THE 

APPLICANT 

CERTIFIES 

THAT^ 


Ta th* col «f my ead bititl, 

<iU In tF I prMppJiciiien/ippljol on are 
IIM ind cerrKi, tM decumMl bti b««i 
duly lylhOfIrW by Iki lovomint bWy H 
till iiid dll ipplioni will conplr 

wlU Iht ittitbW uMrtiK«i If tb« Mlah 
anoa li ifprwW 


If t«qu)r«1 by OUB C<rtvlir A-9S lh»i apaiitil gii uii ivbmlt.rd. N In A'a pr« 

ilrurLodt thaom. N Ar4<ro»riiU clMriailouin and itl raipMuii an attMhH a'lpNaa 


0) 

0) 

m 


AnyBCate Clearinghouse 


□ 

□ 

□ 


•llaeAW 


□ 

□ 

□ 


2S. 

CERTIFYING 

repre- 

sentative 

1. TTPED HAIU AND TITU 

Leonard R, Evans 

Executive Director 

b. ttCKATUlf 

/&/ Leonard R. Evans 

«. DATE SiabEG 

r*tr mmIA day 

‘»80/2/5 

34. AGENCY NAME 

29. APPUCA- Fv-or wuitiL day 
TION 

RECEIVED IS 

3A. ORG/UIIZATIONAL UNIT 

27. AOMirtfrriunvE office 

2*. FEDERAL APPLICATION 
IDENTIFICATION 

H, ADDRESS 

te. rCOERAL GRANT 
IDENTIFICATION 

31. ACTION TAKEN 
Q %. AWARCCD 

□ b. FOECTEO 

□ k. WTVRKtO FOR 

AVEI0UEKT 

□ 4. DEflRFfD 

Q 0. RITHDW'VN 

32. FUNDING 

fpar wianlA day 

S3. ACTION OATE^ H 

34. Yaar rnamU day 

STARTING 

DATE 19 

a, FEDEPAL 

% -00 

b. APPLICANT 

AX) 

3S. COKTAC1 FOR ADDITIONAL INFORMA- 
TION GVoim and Nif^oa NWmbfrJ 

39* Yaar moKlA day 

EflDlNQ 

DATE 19 

«. state 

.00 

d LOCAL 

.00 


37* REMAAKS ADUEO 

□ Yat ON® 

• OTHER 

.00 

f. TOTAL 

1 .00 

34. 

FEDERAL AGENCY 
Mi ACTION 

a, In lablni aoova 
t^darH If •RkAcy 

II hu botn ar u ba 

ariicn. iny conroMU iac*l*W fr»m riMilnifcimja* t-in 

U dua uM4f pm-itOM M F*it l« OMb Cwtular ArS). 
«L| r.aa«. 

b FfDIRAL AGENCY A>9S OfNClAl 
(Afama and taM^AaM a«,) 

.. . 


KIRM AD 611 (RhVISLD 6 18) PA06 


STiUDAKi) FORM 434 P4GF I (IO-7JI 
PrtKrittcl iy OMB, Cinular A ■ 103 






















PART 505 EXHIBITS 


505.0 


ftCCnOW IV-RE4*AAK5 (Ptta4* n/^rtnc* proptr iUm number from Seetume /, // or lilt */ appltcaitU ) 

Section 1, Block 7 - For the preapplication, include a brief summary 
(one page) of readily available information about each of the components 
of an RCWP application (see §501.13, RCWP Application Components, of the 
RCWP Manual) . 




PORMAr^CJI (R| V(Sf-[)t-7ll) PACFa 
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SUBPART A - PROJECT APPLICATION 


505.0 


LEGEND 

PREAPPLICATION FOR FEDERAL ASSISTANCE SF-424 


In addition to the general instructions related to completing Standard 
Form 424, Preapplication for Federal Assistance, the following are specific 
instructions relating the form to the Rural Clean Water Program. 

Item 1. Type of Action 

No specific instructions related to RCWP, See general 
Instructions . 

Item 2 . Applicants Application Number 

If the administering agency will be administering more than 
one project it may be desirable to assign control numbers for 
each project application. 

Example : A State soil conservation agency may be the 
administering agency for numerous separate projects throughout 
the State. 

Item 3. State Application Identifier 

All RCWP applications will be submitted through 0MB Circular 
A-95 procedures. 

Item 4. Legal Appllcant/Recipient 

(a) Applicants name -- name of RCWP administering agency 

(b) Organizational unit - name of project 

(c) (d) (e) (f) (g) - self-explanatory 

(h) Contact person - name and telephone number of the head 
of the administering agency. 

Item 5. Federal Employer Identification Number 

Assigned to the RCWP administering agency by the IRS. 

Item .6, Program 

(a) Number - use 10.910 

(b) Title - Rural Clean Water Program 

Item 7 • Title and Description of Applicants Project 

Enter in this block a short description of the major elements 
describing the project. Provide details in the narrative 
part of the application. 
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PART 505 EXHIBITS 


505.0 


Item 8. 


Item 9. 


Item 10. 


Item 11. 


Item 12, 


Item 13. 


Item 14. 


Item 13. 


Item 16, 


Item 17. 


Type of Applicant /Recipient 

No specific instructions related to RCWP , See general 
instructions. 

Type of Assistance 

No specific Instructions related to RCWP. See general 
instructions . 

Area of Project Impact 

Enter name and location of project. 

Estimated Number of Persons Benefiting 

Enter estimated number of people benefited fromimproved water 
quality as a result of the project. 

Type of Application 

No specific instructions related to RCWP. See general 
instructions. 

Proposed Funding 

(a) Federal - enter the total of cost share, administrative, 
and technical assistance grant requested. 

(b) through (e) - enter other funding by source if applicable, 
(f) Enter total funding. 

Congressional Districts of: 

No specific instructions related to RCWP. See general 
instructions. 

Type of Change 

No specific instructions related to RCWP. See general 
Instructions. 

Project Start Date 


No specific instructions related to RCWP. See general 
instructions. 

Project Duration 

The maximum life of an RCWP project cannot exceed 15 years 
(180 months). RCWP projects could be completed in less time 
than this, however. 
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SDBPART A - PROJECT APPLICATION 


505.0 


Item 18. Estimated Date To Be Submitted To Federal Agency 

RCWP project funding applications will require clearinghouse 
review. Allow time for this at arriving at the estimated date. 

Item 19. Existing Federal Identification Number 

No specific instructions related to RCWP. See general 
instructions . 


Item 20, Federal Agency To Receive Request 

All applications will be presented to the Soil Conservation 
Service State Conservationist. 

Item 21. Remarks Added 

A brief program narrative will be added on the reverse side 
for all preapplications, 

Item 22, The Applicant Certifies 

No specific Instructions related to RCWP. See general 
Instructions . 


Item 23, Certifying Representative 

No specific instructions related to RCWP. See general 
instructions . 


(14-500/507- (NRCWPM), July 1979) 
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PART 505 EXHIBITS 


505.0 


US OFPARt'mEnT -jP «C.RiCL L 

PRBAPPLICATION FOR FEDERAL ASSISTANCE 
GENERAL INSTRUCTIONS 

This IS a multi purpose standard form. First, it wiK be used by applicants as a required facesheot for pre applic^ihons and 
applications sutimined m accordance with 0MB Circular A-102 Second, it will be used by Federal ardencies to report to 
OearinghQuses on rp3]cr aciiooi taken on apphcations reviewed by clearinghouses m accordance with OMS Circvdar A— 95 
Tb^rd. it will bu used by Federal agencies to notify States of grartis in aid awarded in accordance v/ith Treasury Circular 
1032 Fourth, it may be used, on an optional basis, as a notification of intent from applicants to clearinghouses, as an earfy 
KiiPal notice that Federal assistance is to be applied for (clearinghouse procedures wilt govern), 


APPLICANT PROCEDURES FOR SECTION I 

Applicant will complete all items m Section I If an item is not applicable, wr,le "NA" If additioncJ space is needed. Insert 
in Islerisk "• and use the remod's section on the ba:k of the form An eupfaiiation fonows for eacn item. 


hem 


htm 


L appropriate boji Fre-applicapon and anplicatton 

gjidance ij in OMS Circular A 102 ana Federal agericv 
imtroctiom NoDfiration of intent guidance iS 
in Circular A-95 and procedirrei from clearinghouse 
Applicant Will not use Reoort of Federal Action*' bo* 

2». Applicant's cwn control number, if desired 

2b. Date Section : is prepared 

3e Number assigned by State cle:ringhot'se. or jf dele- 
gated by State, by areawtde c'earinEtiou-je Alt re 
guests lo Federal agenc-es must contain this idon»i 
Her if the program is cohered ty Circular A-95 and 
required by applicable Slate/aieawide clearing 
house procedures. If m doubt, consult your dear 
hghousc 

3b. Cate applicant notified of cleonnghcuse identifier 

4^h. Legal name of applicant/reciptent, name of primary 
organizational un.t which w.'t undertake the assist 
ance activity, complete acd.css of applicant, and 
name and lelephcre number t* person who can pro 
Vide further mformation about this request 

S, Cmplojcr idcntmcct cn PLTiic cf applicant as as 
signed by Internal Revenue Service, 


D Insurance Self explanatory. 
t Other, Explain on remarks page 

JO Governmental unit where significant and meamnp 
fuf impact could be observed List only largest unit 
or units affected, such as State, county, or city ff 
entire unit aFected, list it rather than subunits 

11 Estimated number of persons di'^ectly beixsfiting 
from project 

12 Use rpproprrte code letter DeSmt.ons are. 

A New A siibmiral fer the first time for a nev/ 
pro'cet. 

0 Rcncv/al An extension for ar» additional fundirg/ 
budeet period for a pro/cct having no projected 
coRip'etiOn date, but for N/htch Federal support 
must be rencived eacJi year. 

C Revision A moddicalion to project nature or 
scope which may rasuit in funding change {m* 
T'^ease or decrease). 

D Continuation An exten,»ion for an additional 
funding/bi dget period for a project the agency 
iniiiaily ag'CBd to fund for a definito number of 
years 


64 . 


6b. 


7, 


8. 

V. 


Use Catalog cf Federal Dcmestic Assistance num 
per assigned to program under #hich assistance is 
requested If more Ilian ore program (eg, joint 
fufldih^;) write "multiple” and expla.n in remarks 
if unknown, cile Public Law or U S. Code 

Program title from Federal Catalog Abbreviate if 
necessary 


Brief title and appropriate dcscnpticn of project 
For rjotiricalion cf intent, coM-nue in remarks sec 
von if necessary to convey proper description. 

Mostly self erpfanato.-y “City' includes town, town 
ship or other mur)/cipd>,jy 


Check the typets) of 
definiiforis or tne terms 


assistance requested. The 
are 


A. 


B, 


C. 


Basic Gr?nt An original request for Federaf 
funds. This would r.ot include any contribution 
provided under a supplementaJ **far)t 


ouppiemenlal Grant A request lo Increase 
Msic grant ih certain cases where the efig.bl 
applicant Mfinot supply the required match in 
Share of the basic federal program (e g , cram 
Sws/ded by the Aopoiacfi'sn Regional Commij 
Sion lo provide the applicant a matching share; 
loan. Self explanatory. 


£. Augmentation, A requ rement for cddflional 
funds fer a proiect previously awarded funds m 
the srne fgnding/budget period, project nature 
^nd scope unchanged 

13 AfTidurt requested or ta L* contributod during Iho 
"Ofod by each contributor. 
Value cf m kind contributions wi» be includ^^d If 
(he octiOn is a chm^ie in dollar amount of an e*' 
ing grant (a rcviS'on or aucmer.tation', incj pale 
only the amourl of the cn«''(i5 Fcr cec^rcases rn 
close the ainou.-’t in parenihoses If both basic end 
SoppiemcnlaJ cmoj-ils are i.ic'Lded, breahout in 
remarl;s Fo* fndtiple pro^^ram funding, use tctais 
and show prcgiarn breo ^Outa m romar/i Item Uofi 
nitions* 13a, emount requested from federal Gov 
ernment. 13b, amount aopliCant will ccntributo; 
IjC, amount from State, if applicant 1$ not a Sta*<y, 
I3d, amou''t from local government, if applicant la 
not a local government, 13e, amount from any other 
sources, explain in remarks, 

J4a, Self explanatory. 

14b. Tho disfnclCM wnere most oT actual work will be 
eccomplished, Jf city wide or Slatowide, covering 
several distr.cts, write “city-wido” or "Stato Wide.'* 

15. Complete only for revisions (Item 12c), or auamen. 
tations (item 12e>. 
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SUBPAKT A 


PROJECT APPLICATION 


505.0 


fte/n 


Item 


16 

Approximate date project expected to begin (usually 
associated with estimated date of availabiiity of 
funding) 

19. 

Existing Federal identification number If this is not 
a nev^ request and directly remotes to a previous 
Federal action Otherwise write **NA“. 

17. 

Estimated number of moriths to complete project 
after Federal funds are available 

20 

Indicate Federal agency to which this request is 
addressed Street address not requined. but do uso 

18. 

Estimated dale preapphcation/application will be 


ZIP 


submitted to Federal agency if this project requires 
clearinghouse review If review not required, this 
date would usually be same as date in item 2b 

21. 

Check appropriate bou as to whether Section IV of 
form contains remarks and/or additvondl remarks 
are attached. 


APPLICANT PROCEDURES FOR SECTION 11 

Applicants wilt always complete items 23a, 23b. and 23c If clearmglhouse review {s required, item 22b must ba fully com- 
pleted An explanation follows for each item 


Item 

22b. List cleeringhouses to which submitted and show 
In appropriate blocks the status of their responses. 
For more than throe clearinghouses continue in 
remarks section All written commerts submitted 
by or through clearinghouses must be attached. 

23a. Name and title of authorised representative of legal 
applicant. 


Item 

23b. Self expranatory 

23c. Ceif explanatory. 

Note Applicant completes only Sections I and Ik Section 

III li completed by federal agencies. 


FEDERAL AGENCY PROCEDURES FOR SECTION III 

If applicant supplied information In Sections f and II needs no updating or adjustment to fit the final Federal action, the 
Federal agency will complete Section III only An explanation for each item follows: 


ffem 

24. Executive department or Independent agency having 
program administration responsibility, 

25. Self explanatory. 

26. Primary organizational unit below department level 
having direct program management responsibility. 

27. Office directly monitoring the program. 

28. Use to Identify non award actions where Federal 
grant identifier in item 30 is not applicable or will 
not suffice. 

29. Complete address of administering office shown In 
Item 26. 

30. Use to Identify award actions where different from 
Federal application identifier in item 28. 

31. Self explanatory Uso remarks section to amplify 
where appropriate. 

32. Amount to be contributed during the first funding/ 
budget period by each contributor Value of in*kind 
contributions will be included. If the action is a 
change fn doffar amount of an existing grant (a revi' 
tion or augmentation), indicate only tne amount of 
change. For decreases, enclar? the amount In pa 
rentheses If both basic and suoplemental amounts 
are Included, breakout in remarks, For multipio pro* 
gram funding, use totals and show program break* 
outs in remarks Item definitions. 32a. amount 
awarded by Federal Ga'hernment; 32b« amount ap* 
piicant will contribute, 32c, amount from State, if 
applicant is not a State, 32d, amount from local 
government If applicant is not a local government. 
32e. amount from any other sources, explain In 
remarks, 

33. Oate action was taken on this request 

34. Date funds will become available. 


Item 

35. Name and telephone no. of agency person'who can 
provide more information regarding this assistanre 

36 Date after which funds will no longer be available. 

37 Check appropriate box as to whether Section IV oi 
form contains Federal remarks and/or attachment 
of additional remarks. 

38. For usa v/ith A-95 action notices only. Name and 
lolephone of person who can assure that appropn 
ate A-95 action has been taken — 1/ same as person 
shown in item 35, write “same”. If net opplicafcie, 
wnle ”NA”. 

Federal Agency Procedures— special cons/derat/ons 

A. Treasury Ci/cofar 10B2 compliance Fedoral agency will 
assure proper completion of Sections I and 111 If S0Ctior> i 
Is being completed by Federal agency, all applicable Items 
must be filled in. Addresses of State Information Rec^p* 
tion Agencies (SClRA’s) are provided by Treasury Depart* 
meni to each i-gency Tina form replaces SF 240. which 
will no longer he used. 

0, owe Circular A-95 compfrjnce. Federal agency will as- 
sure proper completion of Sections I, II, end III This form 
IS required for notifying all reviewing clearinghouses of 
major actions on all programs reviewed under A-^S. 
Addresses of State and areawide clearinghousss are pro 
vided by OM9 to each agency Substantive differences 
between applicant’s request and/or clearmgnouso recom 
mendattons, and the project as finally av.arded will be 
ftxplomed In A-95 notifications to clearinghouses 

C. Special note. In most, but not ell States, the A-95 State 
clearinghouse and the C^C 1082) SCIRA are the same 
office. In such cases, the Ar-95 award notice to the Stale 
clearinghouse will fulfill tha TC 1082 award nolico re 
quiremenl to the Stale SCIRA. Duplicate notification 
should be avoided. 


FORMAD-e21 (RFVISED e-18) PAGE 4 


STANDARD FORM 424 PAGE 4 (10-76) 

*»— IS— **!*•— i «^o 


505-7 


(14-500/507- (NRCWPM), July 1979 ) 



PART 503 EXHIBITS 


505.0 


U.S. DEPjl,RTMeNT OF AGBJCULTURE 

PREAPPLICATIOH FOR FEDERAL ASSISTANCE 


PART II 1 

1 (CfiecK oni>' 


1 No 

L Does this assistance lecuest require Stale, local iegionat or olhei prior. ly rgj mg’ Governor & SRCWCC 

1 

k-X- 

f 


2, Do*» (hi assjs»ar.teie(|uife Stale 0 / local advisory edocaTiooal ot Health clearance^ Dep^nHs nn 1 at.f j 

i Oo« Ihis issistance recucil reoutre Clearinghouse review’ I x ' 


^ ik “£PA ' 

Does this assr stance re ouesl ret^ue Siaifi. local, regional Of other planning approval’ section 208 dIao ' 

X ! 


5. Is IKe prt)pOsc<f project covered Dy an approved CD irpreiiensive pldp’ Section 208 plan j 

^ X ^ 

1 

1 WjII Iht assistance requested ser^e a Federal rnsiailation’ 

- 1 

1 

X 

7 Kill the assistance reituesled be on Federal land or laslaKaiion’ 

7 

X 

* . 771 7 7 TTfeeTl tor separate liib determined i 

ft. Will Itrt assistance requested have an eNeci on Itie envnonfflenl’ 

' X. 


i Win ihe iisiStancE requested cause the displacerreni of individuals, families, businesses, or farms^ 

i X 

10. fs there other lelafed assr stance (or this projeci previous, pending oi anlicipated’ 


X 

t1, tithe project m a designated flood hazard area? 


X 


PART III - PROJECT BUDGET 


rcore^L cataloo 

NUNftKW 

(•1 

TVF»e Of ASStSTAHCe 

LOAN CRAnT CTC 
{bl 

nnsr auoccT Ptnioo 

HALANCe OF ^ROJCCr 

TOTAU 

(•) 

'• 10.910 

Grant 

N/A 

N/A 

$2»530,000.00 

j t 





X 





4. 





5, 





(.Total Federal Contribution 


$ 

1 2,530,000.00 

1, Slate Contfibulion 



0 

1. Applicant Cofitribulion 



0 

$ Olher Conlributrons 



o’” 

lO.Totafs 

1 

J 

r 2,530,000.00 


PART IV - program narrative STATEMENT 


{Altocf* pif iniir««rie^) 

Narrative nay be included in remarks section of Form SF''424 . See 
.1505.01-2. 


FORM AB 6}| (RLVISbD 6 7«) FAGC 5 
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SUBPART A - PROJECT APPLICATION 


505.0 


instructions 


PART II 

Negativ* antvy«ft will not require an explanation unlett the 
Foderal agency reaoesa rriore information at a later date 
Provide supplement ary data for all "V'es" ar^S 1 lvers in the 
ipace provided in accordance vviih tt>e following instructions: 

Itorti 1 ^ Provide the name of the governing body 
establidilng the priority system and the priority rating 
assigned to this project 

Itam 7 - Provide the name of the agency or board which 
bsued the clearance and attach the documerttation of status 
or approval 

Uam 3 — Attach the clearinghouse comments for the 
^iplicatron in accordance with the instructions contained m 
Office of Wanflgement and Budget Circular No A~9S, If 
comments wero submitted praviausly with a preapplication, 
do not submit them again but any additional comments 
received from the clearinghouse should be submitted with 
this application 

Item 4 - Furnish the name of tho approving agency and the 
approval date. 

Item 5 - Show whether the approved comprehensive plan li 
State, local or regional, or if none of these, explain the scope 
of the plan, Give the location where the approved plan is 
availfible for examirtaiion and state whether this project ism 
conformance with the plan 

Item 6 Show the population residing or working on the 
Federal iratatlaiion who will bcrsofit from this project 

Item 7 Show the percentage ol the project work that will 
be conducted on federully-owrwd or leased land Give the 
rsame of the Federal installation ind m location 

Hem 6 Describe briefly the possible beneficial and harmful 
ftipea Oft the environment because of the proposed project 
If an adverse environmorttol impact is anticipated, explain 
what action will be taken to miriimuze the imp>act Federal 
agertcies will provide separate instructiQni if odditional data it 
needed. 

item 9 ~ State the number of individuoli, famifies, 
businesses, or farms this project will displace Federal 
^naes will provide separate initructiorss if additional date it 
rseeded. 

Item 10 ~ Show the Federal Domestic Assistance Catalog 
number, the program name, the type of asststance, the ttaiui 


and the amount of each project where there »i related 
prevtou-i, pending or anticipated assistance Use additiaiHsi 
sheets^ if needed 

Mem 11 — Contact the Federal agency concernirig the 
provisions of the Flood Disaster protection Act of 1973 IP.L 
93 234 J, 

FART III 

Complete Lines 1 & ” Columns (a) (el Cnter the eatefog 
rsumberi shown in the Catalog of Federal Domestic Assis 
tance in Column (aj and the type of assistance in Column 
{b) For each line entry m Columns (a) and (o), enier in 
Columns (c), fdl, artd (ej, the estimated amourtts of F ederel 
funds needed lo support the project Colurnns (c) and Idl 
may be left bfanK, if not applicable 

Lirse 6 - Show the totals for tines 1 6 for Columrts (c) 
(dl, and (el 

Lirse 7 Enter the estimated amounts of State asaistance, 
if any, irKluding the value of tn<1tind contributions «n 
Columns Id. (d), and (el Applicants which are States or 
State agarscies should leave Line 7 blank. 

Line B - Ertier the estimated amounts of funds and value 
of in kind contributions the applicant will provide to the 
program or project in Columns Ic}, (d), and (e|. 

Line 9 - Enter the amount of auistence including the 
value of in kind contributions, expected frooi all other 
contributors in Columns (e|, (d), and (e) 

Line 10 - Enter the lotaii of Columns (cl, (d), and («) 

PARTiV 

The program narrative iiitemeni should be brief and de 
scribe the need, objectives, method of accompiishmenl, the 
geographical location of the project, and the benefits ex 
pecced to be obtained from the aseisunca The statement 
should be typed on a separate sheet of paper and submitted 
With the prcapplication Atso attach any data that may be 
needed by the grantor agency to establish the applicant’s 
eligibifity for receiving assistance under the Federal pro- 
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PART 505 EXHIBITS 


505.0 

Item 1. 

Item 2* 

Item 3. 

Item 

Item 5. 

Items 6 

Item 8. 

Item 9. 

Item 10* 

Item 11* 

505^10 


PART II - PROJECT APPROVAL INFORMATION 
SPECIFIC INSTRUCTIONS RELATED TO RCVTP 
(for details see General Instructions) 


Name of Governing Body 

Governor with recommendation from State Rural Clean Water 
Coordinating Committee (SRCWCC). 

State Local Educational or Health Clearance 


A yes or no answer depends on State laws. This question would 
be answered in the State A-95 Clearinghouse Report. 

All RCWP project applications will be processed through DNR 
Circular A-95 procedures. 

State Local Regional Planning Approval 

Yes, Environmental Protection Agency. Section 208 plan. 
Approved Comprehensive Plan 

Yes. Check State or regional^ according to what type 
of Section 208 plan the project is in. 

and 7 . Federal Land or Installation 

All Federal land Is excluded from RCWP projects. 

Impact on Environment 


Yes. The SCS State Conservationist is to determine if a 
separate EIS is needed or if the program EIS is adequate. 

Displacement of Individuals 


No* 

Other Related Assistance 


No specific instructions related to RCWP. See general 
instructions. 

Designated Flood Hazard Area 

No specific instructions related to RCWP. See general 
instructions. 
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505.1 


§505,1 SF^424 (AD~-623) Application for Federal assistance 

(nonconstruction programs) 


FEDERAL ASSISTANCE 


U.s, DEPARTMENT OF AGRICULTURE OMB Approv*! Na. B0~Rai90 

application for federal assistance (Nor>construction Pfograms) 


'CtCTAMPP 2, APPU ■ HUMBEft 3. STATt ■ HUUStS 

jblblANUt Appucv 1^3000-001 


2, APPU 
CANT’S 
APPLN 
CATION 


A MUMBCR 

3. STATt 
AFPUCA^ 
TICK 

b DATE 

Yew MOTitA tUy 

1980/2/5 

lOENTT, 

FDER 


□ PREAPPUCAirON k »A« ^ 

ACTION Q ATPLICAFION CAT\QH 1980/2/3 

□ ftOllFICAItON OF (Opt) 

D RtJQR T OF FEDERAL ACTION 

4. UOAL APPLICANT/RECIPIENT 

*. Appifuni : Anystate Soil Conservation Agency 

I orciniuiioft uaii Greenfield Water Quality Project 

t. }iiHt/p 0. Bai 1400 Main Street 

4 { State Capital « coiiniy : Anyeounty 

r. suta j Anystate t mcoi%. 

I q^utKt p*fMi Leonard R. Evans, Executive Director 

4 (tUphcK* N o ) 7—4 1 0 2 

7, TiTLt AND DESCRIPTION OF APPLICANT’S PFicjECT Greenfield Water 

Quality Proiect A RC\/P project developed to improve 
water quality in Greenfield Creek currently polluted 
by livestock feeding and crop production farm opera- 
tions. The project consists of 160 farms on about 
00,000 acres of the Greenfield Creek Watershed. Abou^ 
70 % of the project is cropland containing erosive 


k DATE 

ASSIfi/f^D 


Yt»r ticy 

19 SO/ 2/14 


S. FEOERAt EMPLOYER IDCNTI FICATION ND 


I WWflE R 

b Tiat 


IiLoJlLqULoJ 


Rural Clean Water Program 


8. TYPE OF APPUCAHT/RECIPIENT 


A-S-ttt, 
t irtUU 

Ditiral 

O^Counly 

t-C.N 

N S^AOol Oiiind 
C'SMCiat Purp«M 
DitUtcl 


9. TYPE OP ASSISTANCE 
A^Ditic Cltnt Ck^lrigttfxt 


M^emmunify A^tiOii A»<ficy 
1 - Rijnir l 4 ucati»Ati Jntututivn 
f-|*diin Ir<c« 

K-0V*r 


E«(#r approp-untt Utter I 


Slopes are gently rolling to moderately steepn 9 -« 5 <,pjt»rrkMUi cram c-ct/iir Knttr eppro’ rn — I 

* . . . . 1 &»lMn itHtrft} t A 1 

e cT 1g JL nrrtTftH in p.TrT-j;_nf_A ariH R rnimn r>«; — — ’ 

PROJECT IR.PACT < imr* 0 / cilici, 11. ESTIMATED NUM .12. TYPE OF APPLICATION 

j_H,j iljTM. Ylej I BER OF PRISONS | A-Nrw C-Rwdiofl C-A,|rtnM*li5^ 

QENE'ITIKbj 


JO. AREA OF PROJECT IN.PACT 
Greenfield Water 
Quality Project 


fis PROPOSED FUNDING 


i inir« c/ Cilicf, tfouniic*. 

Yfcj 

A 6 B counties 


28,000 


14. CONGRtSSIONAi DISTRICTS OF; 


■ fXDCRAI 

1 ?,'i?O.QiTO o»j 

b APPLICAKT 

M !- 

4 . fTATf 



4 lOCAl 

ool 

«, onuR 

00 » 

f. TOTAL 

, 2530 ,. 000 C 9 1 


I • AFPLISAYT b PROJECt j 

M ' Any St, Co n s, A q . 3 rd Cong. Dla 6 ' 


rr^iTf oa , »6* PRO'ECT START 17. PROJECT ‘ 

i » TTATt Year DURATION 

4 joCAi ooj ig 8 0-1 - 1 100 

I 111. EBT.MATCO DATE TO Y$ar mottlA EXISHNO F 

I 2iL DC suDwirrcn TO ..... 

3Q, . QQ0 coj F EDE n At AGENCY 1980/4/1 N/A 

I 20. FEOERAt AGENCY TO RECEIVE REQUEST <Aa«t, Cil^r, SlrtU. ZiP *<WtJ 

" ' “ ' ” ‘ State Capitiil, An vs tat e 2 219 3 


12. TYPE OF application 

A-Nrw -C-Rcvisioo C-A.imirUliMi 

B^Rintwral 0-C«nL<nu(tio4 

Tnlffr (kj:jTr 9 prui.tt Uittf 


15 TYPE OF CNANCe iFor Jtf er ittl 
A.lncttfiii Oo'iin r*OIMr <5p4n/yJ 
S-Dicrtu* Ddi'irt 

Oufiliw M y A 

OuriliM 


JC'ii<#r i*prrp t \ I I 

Utterft) j | j f 


USDA Soil Conservation Service 


19. EXISIINO FEDERAL IPENTIFICATION NUMDCR 

N/A 

I 21 . REMARKS ADDED 

StTm □ NO 



at.'>itUen» inrrtiA, b» ipp(«pna:i inj »l( fwpgniM «i< itttaK eppute 


I. rtnv rtAJAt and title 
Leonard R. Evans 
Executive Director 

] 24. AGEKCf KAWE 

U,S. Department of Agriculture 


n, organizational unit 
Soil Conservation Service 


29. ADDRESS 

State Office address 


31, ACTION TAKEN FUNOIHO 

jg I. AVfAAOU t rEDCRAl 3 2^ 530,0 

□ b REJECTED b APPtlCAKT 

Q t. RmiWlCO FOR c STATE 

AMEJCMWT 4 xpcAl 

□ 4, DCrflREO TWeR 

n* witnomwn r. iqtai 2.530,0 


Cl) Anystate Clearinghouse 

C7) 

m 

l b, SIOKATVRI 


27 . ADMINISTRATIVE OFFiCt 

State Office 


n« WITNORAWH 

"u. 

FEDERAL AOENCY 
A-95 ACTION 


32, 

FUNDINO 

t FEDCRAl 

i 2.^530,000 s£L 

b ApPtlCAhT 

oo j 

c STATE 

.00 1 

i TOCAL 

.ooj 

9 OTHER 

DO J 

|r, TQTU It 2.530,000 ! 


□ 0 

□ □ 

□ □ 

u OATt SMHCD 

YMr wpr 4 |>b 4 iay 

» 80 / 2/5 

25. APPLICA- rw Zay 

RtcnvEo 19 80 / 5/27 


29, FEOEJTAU APPLICATION 
IDENTlFrCATION 


30, FEOEfiAL CIIUIT 
IDENTIFICATION 

Enter number 


r««r m*ii(A Zait 34 . Iror « 

33 . ACTI O N DATE 19 8 0 / 5/2 7 80/5 


flON lAcma ttmt ngimb^rj 

Name, telephone number 


Iror *»o»t.']k <iey 

80 / 5/1 

Year wowlL iay 


36, Year wowiL 

ENDir^Q _ t / I 

DATE 1985/^/30 

37 . REMARKS ADDED 


gVM PNO 


a. m U*<n| atMf# »{(>on, anr Irgm cl»4iiA|h4ui«» w,;, (An> 

N «aip«5U it 0u« vnatr prermaM t4 Fa-it J, OMO A-99, 

II bit bMR Of It Mini Midi. 


b. fCDlRAl ACoHCv A-« OfflClAL 
aK4 ) 
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PART 505 EXHIBITS 


505.1 


SECTtON rV-REM ARKS (PUaae rtttrtnee the proptt \Um number from Seetums I, It or III, if oppheabU) 


FORM AD.6»J(RLVISH>6 76) FACES 


STANDARD FORM 424 PAGE 2 (10-75) 
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SUBPART A - PROJECT APPLICATION 


505.1 


LEGEND 

APPLICATION FOR FEDERAL ASSISTANCE - SF-424 


In addition to the general instructions related to completing Standard 
Form 424, Application for Federal Assistance^ the following are specific 
instructions relating the form to the Rural Clean Water Program, 


Item 1. Type of Action 

No specific instructions related to RCWP, See general 
instructions. 

Item 2 , Applicants Application Number 

If the administering agency will be administering more than 
one project it may be desirable to assign control numbers for 
each project application* 

Example : A State soil conservation agency may be the 
administering agency for numerous separate projects throughout 
the State, 

Item 3* State Application Identifier 

All RCWP applications will be submitted through 0MB Circular 
A'-95 procedures* 

Item 4 , Legal Applicant /Recipient 

(a) Applicants name - name of RCWP administering agency 

(b) Organizational unit - name of project 

(c) (d) (e) (f) (g) - self-explanatory 

(h) Contact person - name and telephone number of the head 
of the administering agency. 

Item 5 , Federal Employer Identification Number 

Assigned to the RCWP administering agency by the IRS. 

Item 6. Program 

(a) Number - use 10*910 

(b) Title - Rural Clean Water Program 

Item 7* Title and Description of Applicants Project 

Enter in this block a short description of the major elements 
describing the project. Provide details in the narrative 
part of the application. 
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PART 505 EXHIBITS 


505.1 


Item 8. 


Item 9. 


Item 10. 


Item 11. 


Item 12. 


Item 13. 


Item 14, 


Item 15. 


Item 16. 


Item 17. 


505-14 


Type of Applicant/Recipient 

No specific instructions related to RCWP. See general 
instructions. 

Type of Assistance 

No specific instructions related to RCWP. See general 
instructions. 


Area of Project Impact 

Enter name and location of project. 

Estimated Number of Persons Benefiting 

Enter estimated number of cost share participants. 

Type of Application 

No specific instructions related to RCWP. See general 
instructions. 


Proposed Funding 

(a) Federal - enter the total of cost share, administrative, 
and technical assistance grant requested. 

(b) through (e) - enter other funding by source if possible, 
(f) Enter total funding. 

Congressional Districts of : 


iLtwctiins^”^"’^''’^^'’"® related to RCWP. See general 


Type of Change 


^ specific instructions related to RCWP. 
instructions. 


See general 


Project Start Date 


No specific instructions related 
Instructions. 


to RCWP. 


See general 


Project Durat^nn 


ihe maximum life of an RCWP 

(180 months). RCWP projects^coul^h^*”''°^ 

than this, however. ^ completed in less time 
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SUBPART A - PROJECT APPLICATION 


505,1 


Item 18, Estimated Date To Be Submitted To Federal Agency 

RCWP project funding applications will require clearinghouse 
review. Allow time for this at arriving at the estimated date. 

Item 19. Existing Federal Identification Number 

No specific instructions related to ROTP, See general 
instructions . 

Item 20, Federal Agency To Receive Request 

All applications will be presented to the Soil Conservation 
Service State Conservationist. 


Item 21, Remarks Added 

A brief program narrative will be added on the reverse side 
for all preapplications. 

Item 22, The Applicant Certifies 

No specific instructions related to RCWP, See general 
instructions . 

Item 23, Certifying Representative 

No specific Instructions related to RCWP. See general 
Instructions, 
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PART 505 EXHIBITS 


505.1 


U.S DEPARTMENT OF AGRICULTURE 

APPLICATION FOR FEDERAL ASSISTANCE {Nooconsduction Progroms) 

CENERAL INSTRUCTIONS 

This hi a multi purpose standard form. First, it will be used by applicants as a required facesheet for pro applications and 
appllcalions submitted in accordance witf» OWB Circular A— 102. Second, it will be used by Federal agencies to report to 
Clean rsghouses on major actions taken on applications reviewed by clearinghouses in accordance with 0MB Circular A-95. 
Third, It will be used by Federal agencies to notify Stales of grants in*aid awarded in accordance with Treasury Circular 
1062, Fourthj U may he used, on an optional basis, as a notification of intent from applicants to clearinghouses, as an early 
initial notice that Federal assistance is to be applied for | clearinghouse procedures will govern). 


APPUCANT PROCEDURES FOR SECTION I 


Applicant will complete all Items In Section 1. If an item Is not applicable, write *’NA”. If additional space Is needed, Insert 
an asterisk and use the remarks section on the back of the form. An explanation follows for each Item; 


/tarn 

1 , I Irtark appropriatf box Pre-applicstlon end dppMcetton 
guidance a in 0MB Circular A-Y02 and Federal agency 
program instroctiont Notifrcatron or mient guidarvce is 
kl Circular A-95 and procedures from clcannghouia 
Applicant will not use "Beport of Federal Action" box 

2a. Applicant's own control number, If desired 

2b. Data Section I Is prepared. 

3a. Number assigned fay Stote clearinghouse, or if dele- 
gated by State, by areawide clearinghouse. All re- 
quests to Federal agencies must contain this identi- 
fier If the program Is covered by Circular A-95 and 
required by applicable State /areawide clearing- 
house procedures. If in doubt, consult your ciear- 
Irtghouse., 

3b. Data applicant notified of clearinghouse Identifier. 

4a-4h. Legal name of appllcant/reciplent, name of pnmaiy 
organizational unit which vnli undertake the assist- 
ance activity, complete address of applican*, and 
name and telephone number of person who Cun pro- 
vide further Information about this request. 

5. Employer identification number of applicant es as- 
signed by Internal Hevenua Service. 

6a. Use Catalog of Federal Domestic Assistance num- 
ber assign^ to program under which assistance U 
requested. If more than one program <e,g., joint- 
funding) write ‘'multiple" and explain In remarks, 
tf unknown, cite Public Lav/ cr U.S. Cede. 

6b. Program title from Federal Catalog. Abbreviate If 
necessary. 

7 , Brief title and appropriate description of project 
For notification of Intent, continue In remarks sec- 
tion K necessary to convey proper tfescnption. 

8, Mostly seif-ex pianatary. "City" includes town, town* 
ihip cr other municipelity. 

9, Check ths typc(s) of assistance requested. The 
definitiors of the terms are: 

K Basic Grant. An original request for Federal 
funds. This would not include any contribution 
provided under a supplemental grant 
8, Suppiemenlal Grant. A request to Increase a 
tasfe grant In certain cases where the eligible 
applicant cannot supply the required matching 
share of the basic Federal program (e g , grants 
awarded by the Appalachian Regional Commis* 
sloA to provide the applicant a matching share). 

C. Loan. Self explanatory. 


FORM ADHSl 3 (REVISED 6 7a) PAGE 3 


ftem 

D. Insurance. Self explanatory, 

E. Other. Explain on remarks page. 

10. Governmental unit where significant and meaning- 
ful Impact could be observed. List only largest unit 
or units affected, such as State, county, or city. If 
entire unit affected, list it rather than subunits. 

U. Estimated number of persons directly benefiting 
from project. 

12. Use appropriato code letter. Definitions are: 

A. New. A submittal for the first time for a new 
project 

B. Renewal. An extension for an additional funding/ 
budget penod for a proiect having no projected 
completion date, but for which Federal support 
must be renewed each year. 

C. Revision. A modification to project nature or 
scope wtileh may result in funding change (in- 
crease or decrease). 

D. Continuation. An extension for an addltlonsl 
funding/budget period for a project the agency 
Initially agreed to fund for a definite number of 

years. 

L Augmentation. A requirement for additional 
funds for a project previously awarded funds in 
the same funding/budget period. Project nature 
and scope unchanged. 

13, Amount requested or to ba contributed during the 
first funding/budget period by each contributor. 
Value of In-kind contributions will be Included. If 
the action Is a change In dollar amount of an exist- 
ing grant (a revision or augmentation). Indicate 
only the amount of the change For decreases en- 
close the amount In parentheses. If both baste and 
suppiemenlal amounts are ircluded, breckout in 
remarks. For multiple program funding, use totals 
and show program breakouts In remarks. Item defi- 
nitions: 23a, omount requested from Federal Gov- 
ernment, 13b, amount applicant will contribute: 
13c, amount from State, if applicont Is not a State; 
Z3d, amount from local government, If applicant is 
not a local government, 13e, amount from any other 
sources, explain In remarks. 

lAa. Self explanatory. 

14b. Ttio dlstrict(5) where most of actual work will ba 
accomplished. If city-wido or Statewide, covering 
several districts, write "city-wide" or "Stale wide," 

X5, Complete only for revisions (Item I2c), or augmen* 
tationi (item I2e). 


STANDARD FORM 424 PAGE 3 (10-75) 
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Kern 


ftem 


16 

Approximate data project expected to begin (usually 
associated with estimated date of availability of 
funding). 

19 

Existing Federal Identiflcation number if this \s not 
a new request and directly relates to a previous 
Fifrderal action. Otherwise write “NA" 

17. 

Estimated number of months to complete project 
after Federal funds are available 

20. 

Indicate Federal agency to which this request is 
addressed. Street address not required, but do use 

la 

Estimated date preapplication /application will be 


ZIP, 


submitted to Federal agency if this project requires 
clearinghouse review If review not required, this 
date would usually be same as date m item 2b. 

21 

Check appropriate box as to whether Sectiori IV of 
form contains remarks and/or additional reniarks 
are attached. 


APPLICANT PROCEDURES FOR SECTION II 

Applfcants wifi always completa Items 23a, 23b, and 23c, If cleanngbouse review is required, Item 2?b must be fully com' 
plated. An explanation follows for each item: 


Rem 

22b. List clearinghouses to v/hlch submitted and show 
In appropriate blocks the status of their msponses. 
For more than three clearjoghouses, continue tn 
remarks section. All written comments submitted 
by or through clearinghouses must be attached. 

23s. Name and title of authorized representative of legal 
applicant. 


Ram 

23b. Self explanatory. 

23c. Self explanatory. 

Note* Applicant completes only Sections I and II Section 
III fs completed by Federal agencies. 


FEDERAL AGENCY PROCEDURES FOR SECTION 111 

If applicant supplied Information In Sections I and II needs no updating or adjustment to fit the final Federal actlorir the 
Federal agoncy will complete Section III only. An explanation for each Item follows; 


/f«m 

24. Executive department or Independent agency having 
program administration responsibility. 

25. Self explanatory, 

26. Primary organizational unit below department level 
having direct program managcrt«nt responsibility. 

27. Office directly monitoring the program. 

28. Use to Identify non award actions where Federal 
grant Identifier In item 30 Is not applicable or will 
not suffice. 

29. Complete address of administering office Shown in 
Kern 26. 

30. Use to identify award oc*'ons where different from 
Federal application Identifier in item 28. 

31. Self explanatory Use remarks section to amplify 
where appropriate. 

32. Amount to be contributed during the first funding/ 
budget period by each contributor, Value of In kind 
contributions will bo included If the action is a 
change in dollar amount of an existing grant (a revi* 
Sion or augmentation), indicate only the amount of 
change. For decreases, enefose the amount in pa* 
rentheses. If both basic and supplemental amounts 
are Included, breakout In remarks For multiple pro* 
gram funding, use totals and show program break* 
outs In remarks Item definitions' 32a, amount 
awarded by Federal Government, 32b, amount ap> 
plicant will contribute. 32c, amount from State, if 
applicant Is not a State: 32d, amount from local 
government if applicant Is not a local government; 
32e, amount from any other sources, explain In 
remarks. 

33. Dataactlon was taken on this request, 

34. Date funds will become available. 


Kern 

35. Nome and telephone no, of agency person who can 
provide more information regarding tins essistanco 

36. Date after which funds will no longer be available. 

37. Check appropriate box as to vrhe*her Section IV o, 
form contains Federal remarks and/or attachment 
of additional remarks 

38. For use with A-95 action notices only. Name and 
telephone of person who can assure that aopropn- 
ate A“95 action has been taken — If same as person 
shown In Hem 35, write "same". If not applicable, 
write "NA", 

Fecfera/ Agency Procedures — spec /a/ cons/derafions 

A. Treasury C/rcu'ar 1082 complfonce, Federal agency will 
assure proper completion of Sectioriis i and III. If Section I 
Is being completed by Federal agency, all applicable items 
must be filled m. Addresses of State information fjecep* 
lion Agencies (SCIRA's) are provided by Treasury OJprrt* 
ment to each agency, This form replaces EF 2-10, wn.ch 
will no longer be used. 

8. om Circular A-95 compilance Fedora ( agency will as- 
sure proper completion of Scettons I. II, and III. This form 
Is required for notifying all re'^'iewing clearinGhouscs of 
maior actions on ell programs reviewed under A-Sb 
Addresses of State and area wide cleannghouses arP pro 
vided by 0MB to each agency. Substantive differences 
between applicant's request and/or clearinghouse rci-orti- 
mentlations, and the project as finally awarded wilt be 
explained m A-95 notifications to clearinghouses. 

C, Speefaf note. In most, but not all Stales, the A-95 State 
clearinghouse and the (TC 1082) SCIRA ore the same 
office. In such cases, the A-SB award notice to the State 
clearinghouse will fulfill the TC 1082 award notice re- 
quirement to tho Slate SCIRA. Duplicate notificetiort 
should be avoided. 


FORM AD-«2 a (RF,VISED e-'fd) PACE 4 


STANDARD FORM 424 PAGE 4 (10-76) 
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u ,5 department of acrjculture 
APPLICATION FOR FEDERAL ASSISTANCE 
(Nonconstfuctjon Programs) 

PARTI! 


OMO NO, lo-no 


PROJECT APPROVAL I NFORMATION 

L Soil Conservation Svc. Admin* 

Do«« iKri ofsi stance /e<)uest require Stote, locoL Noitie of Governing &od/ Na t ional Hunal — Cliian...AJa ter 

rogiooaL w other pno-rrty roting'^ Pnonly Rating ^ Coordinating Conrunrt t ee 

X .Yes No 


h am 2. 

Does ihii oistsionce request require Stole, oi locol 
odvisory, educotionol or health clearonces'^ 

Could be yes or no. 

Yes No 


Nome of Agertcy or 

Board _,Ioertt tfied in State clearinghouse review 


(Atloch Documentation) 


ham 3. 

Dc»«s ihii Assistance reque Kt require clearinghouse 
ravievr in accordonce with 0MB Circulor A-95‘^ 


(Attach Cammenti) 

State Clearinghouse Comments attached. 


ham 4 , Governor and 

Does thri os si stonte request require State, local, Name ol Approving Ag»tiry ^^nvifOnmen tal Protection Ag , 

regional or other planning approval Dole gnter date of approved Sec. 2 08 plan 

K Ye s No 


Item S. 

It the proposed proiect covered by on approved compre* 
Kentjve plon'’ 


X_w..Ve 1 No 


hem 6 

Will the oisiitance requested servo a Federal 
mitollotion^ Yes 


Check one Slate 

Local □ 

Regional QName of State Water Quality 

Location of J=» I on Ac . fi. Soil Conservation Svc. State 

Office 

Name of Federol Instollgtifin N/A 

Federal Population benefiting from Pra^ect , 


hem 7. 

Will the osiislonce requested be on Federol (and or 
loslqllotion? 

Yei-Jl 


No 


Name of Federol IfistoJIotinn . 

Locotion of Federal Lend 

Percent of Protect 


ham fl. 

Will the Qiiutonce requested have an impact or effect See imfructions for oddihono! informotion to be 

on the environment^ provided. Provide data as requested in 

— X — Yes No General Instructions, 


Item 9. 

Will lha os-tittonce requested couse the drsplacemant 
of individuolt, families, businesses, or forms^ 

Yes ^ No 


Nvmber of 

Individuals N/A 

Fomilias 

Businesses 

Farms 


Item 10. 

Is there other related ossisfonce on this protect previous, 
pending, or onticipoted? 

Yes. X — No 


See mstructiofss for odditionol information to be 

provided. It is not anticipated that RCWP 
projects will have other related assistance. 


hem 1 1 . 

h the project in a deiigrtated Hood hazard area^ Sec instruction for additional information to be provided 

Yes y No 


FORM AI>623 (ItrVlSLD 6 78) PACU 5 
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PROJECT APPLICATION 


505.1 


INSTRUCTIONS 


PART II 

Neg^livi ans^ri will not require an explenatior^ unlMi the 
Fe<leral ager^cy requesU mors information at a later date 
Provide wppiemeniary dau for all "Vei* ar^iwers m the 
space provided in accordance with the followmg instruc 
troni. 

y - Provide the name of the QOveminp tody establish 
mg the priority system and iha pnontY ''eting assigned to 
this project 

Item 3 - Provide the name of the agorKV or board which 
ksued the clearance and attach the documentation of status 
or approval 

Item 3 - Attach the cleannghouso comments lor the appli 
cation in accordance with the ms trvictiorss contained in Of 
fica of Management and Budget Circular No A 95 If com* 
ments were submitted previously with a pre application, do 
not submit them agam but any addUionil commersts re 
ceived from the clearinghouse should be lubrndted with 
this ippllcation 

Item 4 Furnish the name of the approving egency and the 
appfOVBl date 

Item 6 - Show whether the epproveo comprehensive plan 
It State, local or regional, or if none of tfiose, eKpUm the 
Kope of the pian. Give thg location where the approved 
plart is available for examination and state wtsether this 
oroiect IS in conformance with the plan 


Item 6 — Show the population residing or working on the 
Federal Install a non who will boned it from this project 

Item 7 — Show the peicentage of the proiect work that will 
be conducted on fedora Ity-owned or leased land Give the 
name of the Federit mstolUbon and its location 

Item 8 - Describe briefly the possible bei^eficial and harm 
ful impact ors the environment of the proposea project If 
an adverse environmental impact n anticipated, explain 
what acliois will be taken to mimmiie the imoact Fenerat 
agcrscies will provide separate instrtctions if additional data 
it neoded. 

liens 9 — State the number of individuals, famihes, busi 
nesses, or farms this project will displace Federal agencies 
will provide separate instructions if additional data is 
oetded, 

Item 10 -Show tha Federal Domestic Assistance Catalog 
number, the program name, the type of assistance, the sid 
tut and the amount of each project where ihera is related 
previous, pending or arsticipated assitiarsci. Use eddilionai 
iheeti, if naedad. 

Itam 11 - Contact the Federal agency concerning the 
provisions of the Flood Disaster Protection Act of 1973 CP L 
93*234} 
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505 a 

Item !• 

Item 2 , 

Item 3. 

Item 4, 

Item 5, 

Items 6 

Item 8, 

Item 9. 

Item 10, 

Item 11, 


505-20 


PART II PROJECT APPROVAL INFORMATION 
SPECIFIC INSTRUCTIONS RELATED TO RCWP 
(for details see General Instructions) 


Name of Governing Body 


SCS Administrator with recommendation from National Rural 
Clean Water Coordinating Committee (NRCWCC), 

State Local Educational or Health Clearance 


A yes or no answer depends on State laws. This question would 
be answered In the State A-95 Clearinghouse Report. 

All RCWP project applications will be processed through DNR 
Circular A-95 procedures. 

State Local Regional Planning Approval 

Yes, Environmental Protection Agency. Section 208 plan. 
Approved Comprehensive Plan 

Yes, Check State or regional, according to what type 
of Section 208 plan the project is in. 

and 7. Federal Land or Installation 

All ‘Federal land is excluded from RCWP projects. 

Impact on Environment 

Yes, The SCS State Conservationist is to determine if a 
separate EIS is needed or if the program EIS is adequate, 

Displacement of Individuals 


No. 


Other Related Assistance 


No specific instructions related to RCWP. See general 
Instructions, 

Designated Flood Hazard Area 

No specific instructions related to RCWP, See general 
instructions. 
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PART 505 EXHIBITS 


505.1 


tNST«UCTjON$ 


PART 111 

GerMrd Inilructioni 

Thii designed lo that application can b« m»d« lor 

fundi from one or more girar>i progfams, tn preparing the 
budget adhere to any existing federal grantor agency 
guicfelinei w.hich p/escnLe hovr dnd whether cudgeled 
Afnoonts ihoold be icparaiely shown lor different Ji>nLlioi\$ 
or acttvipes within the prograrn For some pfOgrarns, grant 
or agencies, imay require hudgeis lo he separately shown by 
function or activity For other programs, grantor agencies 
may not require a breakdown by function or acin'ity Sec 
tions A, B. C, and 0 should inchjde budget estirnates for 
the whole project excepi when applying for assistance 
which requires Federal aulhori/ation in arsnuaf or other 
funding period increments In the laiter case, Sections A D. 
C, anif 0 should provide the budget for the first budget 
period (usually a year) and Section E should present Ihe 
need for Federal assistance in the subsequent budget pen 
ods AH applications should contain a breakdown by the 
pbjeci class categories shown m Lines a k of Section B. 

Section A. Budget Summary 
Lines 1-4, Columns (al and fb) 

For applications pertaining ro a ungle Federal grant pro- 
(parn- {Federal Domestic Assistance Catalog number) and 
/)or requtnng a fur^donal or aciivjty breakdown, ersier on 
Line I under Column (a) the catalog program l»tle arsd ihe 
catalog number in Column {b> 

"For applications pertammg lo a ttfigfe program requiring 
bUdgel amounts by multmle functiorss or activities, enter 
the name of each activity or function orv each line in> Col 
umn (a)^ and enter the catalog number irt Column (bl For 
applications pernarrsmg to mufupio programs vwherenon^ of 
the programs requ/re a break dowrs by functiors or activity, 
enter the catalog program title on each irne in Column la) 
and tht respective catalog number on each hoe m Column 
(h) 

For applications pertamifig to mu/pp/e programs wfiere 
one or more programs a breakdown by function or 

activity, prepare a separata sheet for each program requiring 
the breakdown Additional sheets should be used when one 
form does not provide adequate space for all break dowrt of 
data required However, when more than one sheet is used, 
the first page shoufd provide the summary totals by pro 
grams 

Lines I A, Columnsfcl through (g). 

For n«w ^ppticatio/n, leave Columns (c) and fd) blank. 
Fo-f each fine eritry in Columns (a) and (b), enter in Col 
umfis (e), ff), and (y) the appropriate amounts of funds 
needed to support the project for the first funding period 
(usually a yearj 

^ For convoayng grant program apptfcauoni, submit theta 
forms before the end of each furvding period as required by 


the grantor agency Ertter in Columns (c) and (dl the mi. 
mated amounts of funds vvhich will remain unotahgated at 
the er>d of the grant funding period onfy if tr^a Fedi^al 
grantor agency instructions provide for this Othef>s*s^, 
leave these columns blank Enter m columr^s fc) and |ri the 
amounts of furtds needed for the upcommg period ThP 
amountfsl m Column (g) should be the sum of amounts in 
Columns (el and (f) 

For lupplemcntaf grann and changes to txnttng granrj, 
do not use Columns (c) and (d) Enter m CoJurnn (e) 'he 
amount of the increase or deciease of Federal luruls dneJ 
enter in Column (f) the amount of the increase or decretj'^e 
of rton Federal funds In Column (g) enter the new total' 
budgeted amount (Federal and non Federal I which includes 
the total previous authorued budgeted amounts plus or 
minus, as appropriate, the amounts shown in Columns |el 
arsd (f) The amountfs) in Column (g) should nor equal the 
sum of amounts tn Columns (el and (f| 

Line 5 - Show the totals for all columns used 

Section B Budget Categones 

In the column headings ID through (4|, enter the titles o( 
the same progromi, functions, and activities shown on Lines 
M. Column (a). Section A When additional sfseets were 
prepared for Section A, provide similar column headings on 
each sheet For each program, (unction or activity f II m 
the total requirements for funds (both Federal and non 
Federal) by object class categories 

Limrs 6a h — Show the estimated amourtt for each direct 
cost budget (object class! category for each column vvun 
program, function or activity heading 

Lirs# 6i - Show the totals of Lines 5a to 6h in each column 

Line $i - Show the amount of indirect cost Refer to Of 
fice of Management and Budget Circular No A fl7 

Line 6k - Enter the total of amounts on Lines 6i and 
For all aophcations for new grants and continuation grants 
the total amount in column (5). Line 6k. shou'd bP ire 
same as the total amount shown m Section A, Column tn‘ 
Line 5 For supplemental grants and changes to grants, the 
total amount of the increase or dchcrease as sftown m Col 
umns (1) (41, Line 6k should be the same as the sum of me 
amounts in Section A, Columns |e> and (f| on Line 5 When 
additional sheets were prepared, the last two ser>tenc« «o 
ply only to the first page with summary totals 

Line 7 - Enter the estimated amount of income, if any, 
expected to be generated from this project Do not add or 
fcjbbact this amount from the total project amount Sho.> 
under (ha program narrative statement the nature and 
source of mconse The estimated amount of program in- 
come may be considered by the Federal grantor agency in 
determining the total amount of the grant 
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SUBPART A - PROJECT APPLICATION 


505 .1 


PART nr - BUDGET INFORMATION 
SPECIFIC INSTRUCTIONS RELATED TO RCWP 
LEGEND 


See Part III - GENERAL INSTRUCTIONS for details of completing the budget 
information form. 

The budget illustrated is based on the example Grant Agreement, Exhibit 
505.10. 


Section A - Budget Sunmary 

Item 1 (a) - The program name that will be in the Federal Domestic Assis- 
tance Catalog is, “Rural Clean Water Program (RCWP)." 

Item 1 (b) - The catalog number will be 10-910. 

Item 1 (c) - NA 

Item 1 (d) - NA - (The amount of the grant request is for the total funds 
needed for the life of the project - (full funding) therefore; 
unobligated funds would be shown only if additional grant 
assistance was being requested after an initial grant. 

Item 1 (e) - Enter the total amount of grant request. 

Item 1 (f) - Enter non-Federal funds only if considered part of the 
RCWP budget. 

Item 1 (g) - Total of Item 1 (e) and (f). 

Section B - Budget Categories 

Item 6 - Enter cost-share, administrative and technical assistance. 

Note: Administrative cost is not to exceed 5 percent of 
the Federal share for BMP cost. 

Item 6 (g) - NA in RCWP. 

Item 6 (h)(3) - Enter cost of support items for technical assistance not 
already Included such as rent and utilities. 

Item 6 (j)(2) - Indirect cost is shown for charges that can not be directly 
attributed to RCWP cost. For example, if the administering 
agency (AA) is using the same office space and equipment to 
administer other programs In addition to RCWP, these cost may 
be prorated to all programs. The AA is to document, as a part 
of its accounting system, the method used to compute the in- 
direct charges for RCWP. 
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EXHIBITS 


505 a 
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SUBPART A - PROJECT APPLICATION 


305.1 


INSTRUCTIONS 

tirw 15 - totals of amcunUon t(ne» 13 dnd H 


PART III 
(contIrHied) 

SKtk>rt C Source of Non* Federal Re^ourcrt 
Unfl Ml - Enter amountt of non Federal resource that 
vvfll be used on the gram If m kind corkinbtittons are in 
cJudtd, provide a txief eyplanalian on a teparate sheet (Sec 
Attachment F* Offrea of Management and Budget Circular 
No A- 102 I 

Column (c) *- Erster the program titles Identical to CoF 
u#nn (t). Section A A breakdown by furwiion or activitY n 
not 

Column (b) - Enter the amount of cash and in Kind con 
tfibutioai to he made by the applicant as shown irs Section 
A (See also Attachment F Office of Management and Bgd 
get Circular No A 102 J 

Column (c) - Ertter the State corsirlbution if the appli 
cantli nof a State or State agency Applicants which are a 
State or State agencies should leave this column blank 
Column fdl - Enter the amourst of cash and in-kind con* 
IrfbuKons to bo made from all other soufce|^ 

Column li) - Enter totals of Columns {bl.. (cl, *nd (d) 
Line 12 - Enter the total for each of Columns fbl <e|, The 
«iK)unt in Column (el shovild be equol to the amount on 
Line 5^ Column (f). Section A 
Sftction D. Forecasted Cash Needs 

Lirse 13 - Enter ihe amount of cash needed by quarter 
fiom tl\a grantor agency duniHj the first year 

Lin* 14 - Enter th« amount of cash from aJI other sources 
needed by quarter during the first year 


Section E. Budget Esttmatei of Federal Fur>ds Needed for 
GalaiKa of the Protect 

Lirses 16 Id — Enter m Column (a} the same gram progrom 
nilet shown in Column ia), Section A A breakifowr» pv 
function Of aciwity vs not necesvary For new appucaiions 
and continuing g/ani applicaiions. enter m the proper col 
urniw amounts of federal fundi whicn will be r>ceoed ro 
complete the prograrn or project cjver the succeeding fund 
•ng periods (usually in yeari) Thu Soction need noi be 
completed for amendments, changes, or supplements to 
fur>di for the current year of existing grants 

l( more than four firsei arc needed to hsi the program titles 
submit additional schedutesas necenary 

Lina 20 - Enter the totai for each of the Columns Ibj le) 
WiTsen additional schedules are prepared for this Scctmn 
annotate accordingly and show the overah totals on ihis 
Ifne 

Section F - Other Budget Information 

Lina 21 — Use this space to oxplam amounts for mdividuali 
direct obiect cost categories that may appear to be out of 
the ordinary or to explain the details as required by the 
Federal grantor agency. 

Line 22 Enter the type of mditect rate (proyisionaf, pre 
determined, final or fixed! that will be in effect during me 
Iwnding period, the estimated amount ol the base to which 
the rate is applied, and the total indirect expense 

Lin* 23 — Ffovrde any other explanations required herein 
Of any other comments deemed necessary 
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505.1 


U S DErARTMEHT OF AGDICULTURE 

APPLICATION FOR FEDERAL ASSISTANCE 
(Nonconstruction Progioms) 

INSTRUCTIONS 


PART IV 

PROGRAM NARRATIVE 

pro^am n 9 rr«ilive tiattiment »n accordance with 
the follovMirvQ in»liuttiom for all new assrsiance programs 
Requests fct cortcinuation of ret-unding and changes on an 
approved proiect should tespond to item &b only Requests 
for lupplementaT asitstance should respond to question 5g 
only 

1. OBJECTIVES AND NEED FOR THIS ASSISTANCE 

Pmpoint any relevani physical, ecoriormc social, financial, 
kuthutional, or other problems requiring a solution Dem 
onslratt the need lor assistance and state the principal and 
(ubordinaie obi ec lives of theproject Supporting documen 
Ution or other lesiimomes from concerned interests othe* 
than Ihf applfcani may be used Any relevant oata based on 
planning studies should De included or footnoted 

1 RESULTS OR BENEFITS EXPECTED. 

Idenbly results arvd benefits to be derived For example, 
when applying for a grant to establish a neighborhood 
health center provide a description of who w»H occupy the 
facility, how the facility will be used, and how the facility 
will benefit the general public 

X APPROACH 

a. Outbne a plan of action pcrtamtng (o the scooe and 
detail of how the proposed work will be accomplished 
for each asistancc program, functior> or activity, 
provided in the biidget Cite factors which miqht ac 
celeiaie or decelerate the wors and your reason for 
taking this approach as oppositl to others Describe 
any unusual features of the project suen as desinn or 
tfchrtological mnovaiionc, r eductions m cost or time, 
or extraordinary social and communily involvement 

b. Provide for each assistance program, function or 
activity, quantitative monthly or quarterly projections 
of the Kcomplishments to be achieved <n such terms as 
Che rtumber of |obs created the numoer of people 
lerved. and the nunnber of patients treateo. When 
accorrpfkihments cannot be quantified by activity or 
Airyction. list the m in ch/oito logical order to show the 
■chodutc of accomplishment! and their target dates 


e. Identify the kinds of data to be collected and mam 
tamed and discuss the criteria to be used to evaluate 
the results and successes of the project Explain the 
methodology that wilf be used to determine il the 
needs identified and discussed are being met and il 
the results and benefits identified m itern 2 are being 
achieved 

d List organizations, cooperaiors, consultants, gr other 
key mdividuaH who will work on the prajeci along 
with a short description of the nature of their eltori 
or contribution 

4 GEOGRAPHIC LOCATION 

Give a precise location of the projnet or area to be served 
by the proposed project Maps or other grapme aids may be 
attached 

6. IF APPLICABLE. PROVIDE THE FOLLOWING IN 
FORMATION 

a, For research or demonstration assistance requests 
present a biographical sketch of the program director 
with the following mtormalion, name address phone 
number, backyrounrt, and other qualifying experipnce 
for the project Also, list the name, training and back 
groupd for other key porsonneJ engaged in trre 
project 

b Discuss accomplishments to date and hst in chroro 
logical order a schedule of accornjjhsnrnenis progress 
Of milestones anticipated with the new funding re 
quest M there have beers significant changes m the 
project objectives tocaiion approach, or i'rT>e ciPiavs 
explam and justify For other reouesis for charqes or 
amendments explain the reason for the chanqolsi H 
the scope or objectives have changed of ari extension 
of lime 15 neccssarv. explain the circumstdnces'anj 
jusufy the total budget has been exceeded, or if 
indrvidual budget items nave changed more lOiifs the 
prescribed limits contained in Attachment K to Of 
fjce of Management and Budget Circular No A 102, 
explain and justify the need lor aduitior>d> funding 

c For Supplemental assistance requests, explam the rea 
sors for the request and justify the need for additionaJ 
funding. 
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PART V 

ASSURANCES 

The Appl«cant hcrt^hv assurer and certifies tihat he vv<>l tomplv vv)lh ihe regulations pcl*aet, guidelines arid requireonents 
inciuding 0MB Circulars Nos A-8? FMC 74 “4. A-95. A 102, as they relate lo the application, acceptartce and use of Federal 
funds for this FcOwahy assisted project Also the App.icant assures and certMies wiih respect to Ihe grant that 


1. It poiscsscs iega! authority to appiy for the grant, ihat a 
resolutiPrt, motion or similar action has been duly 
adopted or passed as an official act ot the apphcant'i 
governing body, authorizing the filing of the application, 
including alt ur^derstandmgs and assurances contained 
therein, and directing and authorizing the persort identi 
fieo as the official representative of tiio applicant to act 
in connection with the application and to provide such 
additional information as may be required 

2 It vvill comply with Title VI of the Civil Rights Act of 
1964 IP L 88 3521 and in accordance with Title VI of 
that Act, no person in the United States shall, on the 
ground of race, color, or national origin, be excluded 
from participation in, be denied the benefits of, or be 
otherwise subjected to discnniination under any pro 
gram or Activity for v/hich the applicant receives Federal 
financial assistance and will immediately take any mea 
sures necessary to effectuate this agreement. 

3 It will comply with Title Vf of the Civil Rights Act of 
1964 (42 use 2000d) prohibiting Bmploymcnt discnmi 
nation where {1| the primary purpose of a grant is to 
provide employment or |2f discrimmaiory employment 
practices will result in unequal treatment of porsons vrho 
•re or should be benefiting from the gr#nt aided ictrvitv. 

4 . It will comply with requirements of the provisions 
of the Uniform Relocation Assistance and Real Pfopcriy 
Acquisitions Act of 1970 (P L 91 6461 which provides 
for fair and equitable treatment of persons displaced as » 
result of Federal and federally assisted programs. 

5. It will comply with the provisions of the Hatch Act 
which limit the political activity of employees 

6. It will comply with the minimum wage and maximum 
hours provisions of the Federal Foir tabor Standards 
Act, as they apply to hospital and educational institu- 
tion employees of State and local governmenu. 

7. It will establish safeguards to prohibit employees from 
using their positions for a purpose that is or gives the 
appearance of being motivated by a desire for private 
gain for themselves or others, particularly those with 
whom they have family, business, or other tics 

8. It will give the sponsoring agency or ihe Compiroller Genorel 
through any authorirod reprcseniativc the access to end the 
right to examine all records, books, papers, or documents 
related to the grant. 

9 It will comply with all requirements Imposed by the Federal 
sponsoring agency concerning spociel requirements of law. 


U.S OOVt^NMENT PaiNTlNGOFTfCE »V7S~42l4W/«4a J 1 


program requirements, and other administrative requiremenn 
approved in accorrianca with Oflice of ^Sanagement and 
Budget On'ular No. A 102 

to It will insure that the facililiei under lU ownershtp lease or 
supervision which shall be utilized m she accorrplishrrieri. uf 
the proieci are not listed on the Environmental Protection 
Anenev's ( EPAl list of Viofanng Facilities and rhat it wiit 
rtoiify Ihe Federal grantor agr-ncy of tnt- receipt of my 
comm uni cal ion Irom the Director cf the SPA Office 
Federal Activities indicating that 9 facihity to be used m the 
project It under consideration for littirg by the EPA 

11 It will comply with the flood insurertce purchase 
requirements of Section 102UI of the Flood DisasKr 
Piotcction Act of 1973, Public Law 93 234 87 Slat 975, 
approved December 31, 1976 Sectron 102fai reouirev, on 
and after March 2, 1975, ihe purchase of flood iniu ranee in 
communities where such insurance is available as a condihon 
for the receipt of any Federal financial assistance for 
oomtructioa or acqumtiors purposes for use in any area that 
has been identified by the Secretary of the Oeparimenc of 
Housing artd Urban Devefopment as an area having special 
flood hazards 

The phrase “Federal finenci 0 l aisutancp'' mdudes any form 
of loan, grant, guaranty, nurance payment, lebote, subsidy 
disaster assistance loan or grant, or any other form of direct 
orfndirect Federal assntance 

1?. It will assist the Federal grantor agency ir> its compliDnce 
wtth Scciion 106 of the National Histone Proservatian Act of 
1066 as amended (16 USC 4701, Executive Oraer 11593, 
and the Archeological and Historic Preservation Act cf 1966 
(16 US.C 469a 1 el seal by (al consuinny with the S'ate 
Historic Preservation Officer on the conduct of 
investigations, as necessary, to identify propemes listed mor 
eligible for Inclusion in the National Register of Historic 
Pisces that are subject to oUuorse effects liee 36 CFR Part 
6D08) by the ectivitv, and notilyrng the Federal grantor 
agency of the existence of any such properties, and bv Ibl 
compivirtg with all raquiremonts established by the Federal 
grantor agency to avoid or mitigate adverse effects uoon such 
ixoperties, 

13, ft will comply with Section 504 of the Rehabth labors Act of 
1973 ai amended (29 USC 704} and nil regulabons, 
guidelines artd snierpretatjons issued pursuant thereto 
Section 504 provides that no otherwise qualified 

handicapped individual shall solely by reason of h.s harsdiop. 
be excluded from the participaiion in, be denied the benefits 
of, or subject to discrimination under any prog'^arn or activity 
teotiving federal firsaneial assistance. 
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505.2 

§505.2 RCWP project evaluation worksheet 


Project Name 


State 


Maximum 

Factor 1/ Score Score Remarks 2/ 

SEVERITY or WQ PROBLEM 30 

Uses of water affected 
Pollutant (kind, source, 
and effects) 

Extent of water areas 

DmONSTRATION OF PUBLIC 

BENEFITS 25 

Effects on human health 
Population impacted 
Impact on natural evt. 

Other water use effects 
Complementary impact on 
land resources 

ECONOMIC AND TECHNICAL 

FEASIBILITY 25 

Cost effectiveness 

Unit cost 

Extent of BMP’s 

Adequacy of planned actions 

STATE AND LOCAL SUPPORT 15 

Funds (cost sharing, 
technical assistance, 
administrative) 

Commitment to project 
(local and state) 

Public Involvement 
Landuser commitment 

INTERNATIONAL WQ Commitments 5 


(Boundary water and Great 

Lakes WQ Agmt with Canada, 

Mexican Water Treaty, etc,) 



TOTAL SCORE 



FEDERAL FUNDING REQUESTED 



RECOMMENDED FEDERAL FUNDING LIMIT 




}J See §501*13, RCliTP Application Components, and §501*17, Regulations, 
applicable to review of applications 
7J Use reverse side for additional remarks 


505-28 


(14-500/507-(NRCWPM), July 1979) 



SUBPART A - PROJECT APPLICATION 


505,3 


§505.3 RC\4? project application eligibility checklist 


Project Name: 

State: 

Agricultural Portion of 


State Priority: 

208 Plan Approved: 

(Date) 


I, Executive Summary 

II, Description of Project Area 

Project acres 

Land owners and operators 

Farming operations 

Soils 

Land use 

Climate 

Hydrological 

Socioeconomic conditions 

Location maps 

III, Severity of Water Quality Problem 
Uses of waters affected 

Kinds, sources, and effects of pollutants 

Extent of water bodies affected 

IV* Objectives and Planned Actions 

Degree of water quality improvement expected 

BMP^s extent cost shared and non-cost shared 

Plan strategy 

V. Plan Schedule 

___ Number of contracts to be signed each year 
Critical areas and sources to be treated annually 
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VI. Estimated Cost 

Project costs and method 

Federal and non-Federal costs 
Expected Annual Costs 

Project administration 

Technical assistance 

BOT cost shares 

BMP cost-share levels 

VII. Benefits and Effects 

Effects relative Co water quality goals 

Effects on human health 

Number of people benefited 

___ Environmental effects 

Cost effectiveness of BMP*s 

Effects on land resources 

VIII. Project Administration (Institutional Arrangements) 

Qualifications of administrative agency 

Administrative agency staff, location, and experience 

Federal, State, local support, and commitments 

Priorities among participants 

Description of LRCWCC 

IX. Attachments 

MA cert, of 208 plan approval, BMP's, participation level 

_____ A'-102, A-95 requirements 

Cost-share levels of other programs 

Public participation report 

EIS or adequacy statement 

_____ Project monitoring and evaluation plan 

SRCWCC letter of concurrence 

Governor's transmittal 

X. Transmittal of Application 

SCS state conservationist's transmittal 

Information copy to SCS TSC director 

Information copy to EPA regional adminlstrator 
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§505,10 Grant agreement and instructions- 


STATE Anystate 

RURAL CLEAI^ WATER PROGRAM 
Greenfield Water Quality Project 
(Project Name) 

AGREEMENT NO. 59-Q079-9-05Q5 

UNITED STATES DEPARTMENT OP AGRICULTURE 
SOIL CONSERVATION SERVICE 
GRANT AGREEMENT 


This AGREEMENT, made this 27 th day of May , 1979 , by and between the 
^ystate Soil Con servation Agency , called the Administering Agency, and 
the Soil Conservation Service, United States Department of Agriculture, 
called the SCS . 

WITNESSETH THAT; 

WHEREAS, under the provisions of Section 35 of the Clean Water Act of 
1977 (Public Law 95-217, 33 U.S.C. 1288), which amends Section 206 of 
the Federal Water Pollution Control Act (Public Law 92-500, 33 U S,C, 1131), 
which authorized the Secretary of Agriculture to establish the Rural 
Clean Water Program (RCVsT) , and of the Soil Conservation Act of 1935 (16 
U.S,C. 500a-f), the SCS is authorized to provide the Administering 
Agency financial and technical assistance to help carry out the provisions 
of the RCWP project 

WHEREAS, the Administrator, SCS, with recommendations from the National 
Rural Clean Water Coordinating Committee and with the concurrence of the 
Administrator, EPA, have approved the application for the Greenfield 
Water Quality RCWP project. 

WHEREAS, the Administrator, SCS, has approved the Anystate Soil Conservation 
Agency as the Administering Agency for the RCWP in the aforementioned 
project, 

NOW THEREFORE, the Administering Agency and the SCS do hereby agree: 

A, That the estimated grant funds subject to adjustment under D.5 


approved for the project arc: 


1, Cost-share funds for 

best management practices 

$2,095,238 

2. Administrative funds 

(overhead) 

$104,762 

3. Technical assistance 

funds 

$330,000 

Total Grant Funds 


$2,530,000 
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Overhead costs incurred by the administering agency shall not 
exceed 5 percent of the Federal funds used for cost sharing 
best management practices (Clause A.l). The administering 
agency’s financial management system shall provide a means of 
accounting that will control funds within this limitation. 
Technical assistance provided by the administering agency is 
not covered by this limitation. 

B, The Administering Agency will: 

1. Administer the RCWP project in compliance with: 

a. The RCWP Regulations CFR 7-634 and the RCVP manual. 

b. The approved RCWP project application. 

c. Uniform Administrative Requirements for Grants-in-aid 
to Local Governments, Office of Management and Budgets 
(0MB) Circular No. A-102. 

d. Treasury Department Circular No. 1075. 

e. Federal Management Circular No. 74-4, Cost Principles 
Applicable to Grants and Contracts with State and Local 
Governments . 

f. Title VI of the Civil Rights Act of 1964 (42 U.S.C. 
2000d). 

2. Appoint a contracting officer and an alternate who shall 
have authority to act for the administering agency. Furnish 
the name of the contracting officer and alternate along with a 
list of his/her duties, respor^sibilities , and authorities to 
the SCS State Conservationist. 

3. Establish detailed work schedules in accordance with the 
approved project application. 

4. Receive and review applications for assistance from 
participants . 

5. Certify availability of funds for RCWP contracts and 
modifications. 

6. Enter into contracts with participants for the installation 
and maintenance of best management practices based on water 
quality plans developed by participants. 

Make cost-share payments to participants covering the SCS 
share of the cost, as defined by each participant's contract, 
after certification by SCS. Funds will be drawn against the 
SCS-provided Letter-of-Credit . 
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8. Issue modifications to participant RCWP contracts after 
SCS concurrence of the technical aspects of the change(s). 

9. Develop average cost rates for each practice applicable 
in the project area, 

10. Sample and inspect materials used in the installation of 
best management practices. 

11. Establish a contract violations and appeals and collections 
process . 

12. Provide for public involvement in the implementation of 
RCWP in the project area, and maintain a mailing list of 
interested individuals and organizations for informing the 
public about the activities contemplated and carried out in 
the project area, 

13. Provide necessary facilities, personnel, and legal counsel 
to arrange for and carry out the RCWP project work. Draw 
funds against the SCS-provided Letter-of-Credit for these 
purposes , 

14. Retain all records dealing with the contracts and all 
work performed under this agreement for 3 years from the date 
of the administering agency's submission of the final request 
for reimbursement or until final audit findings have been 
resolved, whichever is longer. Make such records available to 
the Comptroller General of the United States or his duly 
authorized representative and accredited representatives of 
the Department of Agriculture or cognizant audit agency for 
the purpose of making audit, examination, excerpts, and 
transcriptions . 

15. Comply with the Property Management Standards (copy 
attached) . 

16. Comply with the Clean Air and Water Act, and if applicable, 
complete the Clean Air and Water Certification (copy attached). 

The Soil Conservation Service will: 

1. Provide the agreed*- to cost share for administrative 
(overhead) costs up to the not-to-exceed percentage identified 
in A, all the approved technical assistance costs, and the 
agreed^to cost share of best management practices as specified 
in participant's contracts. 

2. Provide technical assistance for RCWP implementation such 
as site investigations, design and layout, drawings and 
specifications, and other related assistance as required. 

3. Provide the administering agency a Letter-of-Credit to 
finance RCWP costs. 
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4. Assist the administering agency to develop practice 
lists, cost-share provisions, and average cost data. 

D. It la mutually agreed that: 

1. Expenses, purchases, and other obligations incurred or 
accrued prior to the effective date of this agreement shall 
not be reimbursed , 

2. Contracting with participants will be completed within 5 
years or less from the date of this agreement unless this 
period is extended by properly executed amendment. The project 
shall be completed in 10 years or less from the time the 
allowable contracting period ends, 

3. Contracts for RCWP work will be executed only with participants 
who have approved water quality plans certified by the Soil 
Conservation Service and approved by the soil conservation 
district. 


4, This agreement may be modified by amendment duly executed 
by authorized officials of the parties to the agreement. 

5* The State Conservationist may make adjustments in the 
estimated cost to the SCS set forth in C,1 for performing the 
work. No adjustment shall change the basis for cost-sharing 
to be provided by the SCS as set forth in C.l, nor reduce 
funds, below the amount required to carry out the work to be 
performed with SCS financial assistance. 

6v This agreement will remain in force and effect unless 
terminated by the mutual consent of both parties or as 
provided for in D.7 or D.8.. 


7» The SCS may terminate this agreement in whole or in part 
when it is determined that the administering agency has failed 
to comply with any of the conditions of this agreement , The 
Service shall promptly notify the administering agency in 
writing of the termination and reasons for the termination 
together with the effective date. Payments ox recoveries made 
by the SCS under this termination shall be in accord with the 
legal rights and liabilities of the SCS and the administering 
agency. 


8. This agreement may be temporarily suspended by the SCS if 
It determines that corrective action by the administering 
agency is needed to meet the provisions of this agreement. 
Further, the SCS may suspend this agreement when it is evident 
that a termination is pending, 


I' of any administrative and technical services 

by the SCS as set out In C.2 and C.3 is contingent upon the 
continuing availability of appropriations by the Congress from 
which payment may be made and shall not obligate the SCS upon 
talluce of the Congress to so appropriate. 
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10, Any funds collected by the administering agency from 
participants due to violations under the contract will be 
credited to the funds available under this grant agreement. 


Anystate Soil Conservation Agency 
(Administering Agency) 

By : Leonard R, Evans 

Title: Executive Director 


Date: May 7, 1979 


This action authorized 
at an official meeting 
of the State Executive 

Committee 

on the 14th day of 

April , 1979, at 

_ Watertown , 

State of Anystate 

/a/ Mary Rhodes 

(Signature) 

Secretary 

(Title) 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 

By : /s/ John P, Wheeler 

Title: State Conservationist 

Date; May 27, 1979 
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PREPARATION OF GRANT AGREEMENT 

1. Page 1, agreement nuraber: Each agreement shall be assigned a 
number from the regular contract series of the SCS office in 
which it is signed. 

2. Page 1, third paragraph! Fill In the Identified RCWP project 
application Identifier or designation listed in the approved 
plan. 

3. Section A.l, 2, and 3; Provide the estimated amounts of Federal 
funds to be encumbered for each element of this agreement. 

4. Section A. 3; Provide the not-to--exceed percentage as established 
by the administering agency based on consideration of their 
administrative capability conunltted resources, stated budget 
data in their Application for Federal Assistance (Part 501, 
Subpart A), and USDA policy regarding program administrative 
costs » The not-to-exceed limitation is applied against the 
total Federal funds available for cost sharing and does not • 
apply to technical assistance costs which are a direct program 
cost to be paid by SCS. 

5. Signature page: The parties listed in the first paragraph, 
page 1, shall execute the signature page. The authority for the 
person to execute the agreement on behalf of the administering 
agency must be documented opposite his signature. 

6. Agreement attachments: All grant agreements shall Include the 
provisions of Exhibit 505.13, Property Management Standards, 
and Exhibit 505,14, Clean Air and Water provisions. 

7. When the method of payment approved is other than by 
Letter-of-Credit , substitute the following for clause B,7 
of Exhibit 505.10: 

(a) B.7,a Pay the expenses incurred to accomplish the 
works described in A. 

(b) B*7.b Submit to the Service requests for reimbursement 
on Form SF-270, Request for Advance or Reimbursement, 
on a cash or accrual basis. 

(c) B.7.C Request from the Service advances of funds 

on Form SF-270, Request for Advance or Reimbursement. 

Cd) B.7.d If advances made by the Service exceed $10,000 
per month, provide the Service, by the 15th working 
day following the end of each quarter after the date 
of this agreement, a Federal Cash Transactions 
Report (SF-272). 

(e) B,7.e Prepare a final cumulative SF-269 at the 
completion or termination of this agreement. 

(f) B.7.f At completion or termination of this agreement, 
promptly refund all monies advanced in excess of 
expenses Incurred. 

8. Also revise clause B.13 and clause C,3 of Exhibit 505,10 

to be consistent with provisions selected in clause B,7a 
through f, ^ 
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§505.11 Agreement for services. 


STATE Anvstate 

RURAL CLEAN WATER PRO GRAN 
Greenfield Water Quality 

Pro.ject 

(Project Name) 
AGREEMENT NO. 59-0079-0595 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 

AGREEMENT FOR SERVICES 


THIS AGREEMENT, made this 10th day of September 1979, by and between 
the Fairview Soil Conservation District, called the District, and the 
Soil Conservation Service, United States Department of Agriculture, 
called the SCS. 

WITNESSETH THAT: 

WHEREAS, under the provisions of Section 35 of the Clean Water Act 
of 1977 (Public Law 95-217, 33 U.S.C. 1288), which amends Section 208 of 
the Federal Water Pollution Control Act (Public Law 92-500, 33 U.S.C, 1151), 
which authorized the Secretary of Agriculture to establish the Rural 
Clean Water Program (RCVP) , and of the Soil Conservation Act of 1935 
(16 U.S.C. , 590a-£), the District and the SCS agree to work together in 
providing the necessary technical assistance services for carrying out 
the provisions of the RCWP project, 

NOW, THEREFORE, in consideration of the premises and of the several 
promises to be performed by the parties hereto as set forth, the District 
and the SCS do hereby agree as follows: 

A, General 

1, The following described technical assistance services are to 
be performed on an annual basis by the District in the project area 
identified as the Greenfield Water Quality Project, Services 
include the preparation of participant's water quality plans (plans) 
and the technical services required to carry out participant contracts 
during their effective term. The services are to be performed at 

an estimated cost to the SCS of $ 125^000 

2. Funds to meet annual needs shall be made available by the 

SCS based on the annual plan of operations prepared by the District 
and concurred in by the SCS, Technical assistance will meet the 
requirements of the National Manual for Resource Conservation 
Planning and SCS standards. 
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B* The District will: 

!♦ Provide 100 percent of the cost of any administrative (overhead) 
costs other than clerical costs necessary to carry out the 
work described in A. This includes such costs as building 
space, legal expenses, central stores, procurement services, 
depreciation allowances, and similar administrative expenses. 

2, Carry out the technical assistance services described in A by 
force account in accordance with specifications furnished by 
the SCS, and specifications furnished by the District and 
concurred in by the State Conservationist. Administrative 
requirements of 0MB Circular A-102 will be complied with, 

3, Appoint a Contracting Officer and an authorized representative 
who shall have authority to act for the Contracting Officer, 
listing their duties, responsibilities, and authorities. 

Purniah such information in writing to the State Administrative 
Officer, 

4, Carry out the technical assistance services in accordance with 
the annual plan of operations heretofore prepared by the 
District, concurred in by the State Administrative Officer, 
and hereby made a part of this agreement. Secure the State 
Administrative Officer's concurrence before changing the plan 
of operations, 

5, Provide all necessary facilities and personnel to arrange for 
and carry out the technical assistance services described in 

A. 

6, Secure the materials and erulpment necessary to carry out the 
technical assistance servi^^es in accordance with requirements 
furnished by the SCS and requirements furnished by the District 
and concurred in by the State Administrative Officer, Protect 
all materials to be used in carrying out the technical assistance 
services and maintain a current record of disbursement and use 
of such materials. 

7, Procure materials and rent equipment when necessary as follows: 

a. Open market - Hems not exceeding §10,000 (unless limited 
to lesser amount by State law) for like, or similar items 
after a reasonable price inquiry, as concurred in by the 
State Administrative Officer. This procurement will be 
made as follows: 

(1) Prepare and Issue written request (s) for quotations. 
Oral requests for quotations may be made when such 
method is concurred in by the State Administrative 
Officer , 
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(2) Receive and protect quotations. Determine the 

lowest qualified vendor and> with written concurrence 
of the State Administrative Officer, make such 
procurement . 

b» Formal advertisement - This procurement will be made as 
follows : 

(1) ‘ Issue an invitation for bids which shall contain SCS 

requirements and District requirements when concurred 
in by the State Administrative Officer. 

(2) Receive, protect, and open bids. Determine the 
lowest qualified bidder, and with written concurrence 
of the State Administrative Officer, make award, 

8, Pay District employees and suppliers of equipment and materials 
as required to carry out the work. Submit billings to the SCS 
Government Representative on Form SF-270. 

9, Maintain, as a minimum, the following data to support the 
District's request for reimbursement; 

a. Invoices covering actual costs of services and materials, 

b. Daily time records for each employee showing name, 
classification, wage rate, hours, and dates actually 
employed on the work. 

c. Equipment operating records showing the rate, hours, and 
dates actually used on the work, 

10, Employ competent and efficient personnel to carry out the 
technical assistance. 

11, Mainta'n all equipment used on the work in good operating 
condition without cost to the SCS, 

12, Hold and save the SCS harmless from any and all claims or 
causes of action whatsoever resulting from the obligations 
undertaken by it under this agreement or resulting from the 
work provided for in this agreement, 

13, Retain all records dealing with direct supervision, labor, 
equipment, and materials used in the work for 3 years from the 
date of the District's submission of the final request for 
reimbursement or until final audit findings have been resolved, 
whichever is longer. Make such records available to the 


505-39 


T 1 


^ mQ^ 



PART 505 EXHIBITS 


503.11 


CoiQptroller General of the United States or his duly authorized 
representatives and accredited representatives of the Department 
of Agriculture or cognizant audit agency for the purpose of 
making audit, examination, excerpt, and transcription. 

14, Comply with the attached Property Management Standards » 

15, Comply with the Clean Air and Water Certification (copy attached), 
C* The Soil Conservation Service will: 


1, Provide 100 percent of the cost of the technical assistance 
services described in A including allocable clerical costs for 
RCWP support activities* 

2, Provide authorized assistance as necessary Including, but not 
limited to, consultations, interpretations, and inspection of work. 

3, Provide the services of a Government Representative* 

4, Make payment to the District covering the SCS’s share of the 
cost upon receipt and approval of Form SF^270* 

5, Conduct an annual review of the technical assistance needed 
for the RCWP project based on data provided by the District 
and SCS staffing needs. See that the annual plan of operations 
is prepared to reflect project needs prior to approval* 

6, Audit the District's records prior to final payment under this 
agreement .* 

D. It is mutually agreed that: 


1. This agreement shall become null and void 90 calendar days 
after the date the SCS has executed this agreement in the 
event the work has not been corainenced , 

2. All drawings, charts, engineering notes, and other data 
accumulated under this agreement will be retained by the District 
and made available for use by the SCS upon request* 

3. The State Conservationist may make adjustments in the estimated 
cost to the SCS set forth in C*1 for performing the technical 
assistance. No adjustment shall change the cost-sharing 
assistance to be provided by the SCS as set forth in C*l, nor 
reduce funds below the amount required to carry out the SCS's 
share of the work. 


4. 


The SCS may terminate this agreement in whole or in part 
it is determined by the SCS that the District has failed 
comply with any of the conditions of this agreement. The 
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shall promptly notify the District in writing of the determination 
and reasons for the termination, together with the effective 
date . 


5. This agreement may be temporarily suspended by the SCS if it 
determines that corrective action, by the District is needed 
to meet the provisions of this agreement. Further, the SCS 

may suspend this agreement when it is evident that a termination 
is pending. 

6. The SCS, in its sole discretion, may refuse to cost share 

should the District elect to proceed without obtaining concurrences 
as set out in Section B of this agreement. 

7. No Member of or delegate to Congress or Resident Commissioner 
shall be admitted to any share or part of this agreement, or 
to any benefit that may arise therefrom; but this provision 
shall not be construed to extend to this agreement if made 
with a corporation for its general benefit, 

8. The furnishing of funds and administrative and technical 
services by the SCS as set out in C.l through C.5 is contingent 
upon the continuing availability of appropriations by the 
Congress from which payment may be made and shall not obligate 
the Service upon failure of the Congress to so appropriate. 

9. This agreement may be terminated at any time by mutual agreement 
of the parties. 


FAIRVIEW SOIL CONSERVATION 
DISTRICT 

By; /s/ Earl G. Campbell 

Title: Chairman 

Date: September 5, 1979 


This action authorized 
at an official meeting 
of Board of Directors 
on the 27th day 
of August 197 9 at 
Any town, Anystat e 

/s/ Mary Brown 

(Signature) 


Clerk 

(Title) 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 

By; John P. Wheeler 

Title; State Conservationist 

Date: September 10, 1979 
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§505.12 Force account — annual plan of operations 


FORCE ACCOUNT 
Annual Plan of Operations 
59"0Q79-9-O595 
(Agreeitient No.) 


A. Services to be performed 

Furnish appropriate technical assistance to participants who have 
applied for assistance under the RCWP. Services to be provided by 
the District shall meet the criteria in the National Handbook for 
Resource Conservation Planning » attached specifications developed 
for technical services in the project area, the appropriate SCS 
Technical Guide, and other SCS-provided criteria. 

B. Materials (Estimated quantities) 

1,000 survey stakes 

12 soil sample shipping boxes 

100 sheets of drafting paper 

100 sheets of cross-section paper 

100 sheets of plan and profile paper 

6 field survey notebooks 

C. Equipment 

1. Automotive equipment owned by the District will be charged at 
the following rates: 

Sedan 20 cents per mile 

H-ton pickup 20 cents per mile 

Carryall station wagon 25 cents per mile 

The above rates include insurance, license fees, storage, 
operation, and maintenance costs exclusive of operators or 
drivers. 

D. Other services 

1. Soil samples will be sent to the Soil Conservation Service 
soils laboratory for testing. Billing to be made to the 
District and cost shared according to agreement for services 
(force account). 

2. Other testing services will be performed by local commercial 
laboratories. Billing to be made to the District and cost 
shared according to agreement for services (force account). 
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3. Reproduction of drawings and 

a . 

Ozalid prints 

b. 

Memeograph duplication 

c. 

Copying 


specifications (including paper). 
10 cents per square foot 
3 cents per page 
10 cents per page 


Personnel 

The followxng“listed personnel will be employed on RCWP work at the 
indicated hourly rates of pay including fringe benefits and insurance 
based on an 8-hour day with no premium time (overtime or weekends). 


Name 

Title or Job 

Rate 

Tom Jones 

District Manager 

$11.95 

John Williams 

Conservation Technician 

8.05 

Emmett Larson 

Conservation Technician 

7.35 

Norman Dickson 

Survey Technician 

6.50 

Harland Dees 

Survey Technician 

6.00 

Barry Sides 

Survey Technician 

6.50 

Mary Smith 

Clerk Typist 

4.00 


Tools and small equipment normally used by these employees in the 

performance of their duties will be furnished by the District at no 

charge. 

Schedule of operations, October 1, 1979 i to September 30, 1980 

Primary jobs and processes to be performed during period; 

1. Resource data review and inventory of land units on which 
participants have submitted RCWP applications, 

2. Evaluation of Inventory data, selection of alternatives, 
decisions reached, 

3. Development of water quality plans incorporating best management 
practices . 

4. Preparation of plans and specifications where needed. 

5. Field layout and water quality plan implementation services. 

6« Compliance reviews, construction checks, and certification 
assistance services. 
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G. Administrative procedure 

The District shall keep the following records and any others necessary 
to substantiate costs of work performed under this plan of operations 
and agreement: 


1. 

Daily time reports* 

2. 

Price quotations. 

3. 

Delivery tickets. 

4. 

Vehicle equipment records. 

5. 

Material test reports* 

FAIRVIEW SOIL CONSERVATION 

DISTRICT 


Submitted By: /s/ Earl G. Campbell 

Title: 

Chairman 

Date: 

September 5, 1979 

Concurred: 


By: /s/ William 0. Smith 


Title: State Administrative Officer 
Soil Conservation Service 
United States Department of Agriculture 


Bate: September 15, 1979 

* /s/ John P, Wheeler 

Title: State Conservationist 
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§505.13 Property manageinent standards 


PROPERTY MANAGEMENT STANDARDS 


1. This attachment prescribes uniform standards governing the utilization 
and disposition of property furnished hy the Soil Conservation Service 

or acquired in whole or in part with SCS funds. Administering agencies 
are responsible for observing the standards set forth herein. Administering 
agencies are authorized to use their own property management standards 
and procedures as long as the provisions of this attachment are included. 

2. Definitions: 

(a) Real property . Real property means land, including land 
improvements, structures and appurtenances thereto, excluding movable 
machinery and equipment. 

(b) Personal property . Personal property of any kind except real 
property. It may be tangible -- having physical existence, or intangible 
-- having no physical existence, such as patents, inventions, and 
copyrights . 

(c) Nonexpendable personal property . Nonexpendable personal 
property means tangible personal property having a useful life of more 
than 1 year and an acquisition cost of $300 or more per unit. A grantee 
may use its own definition of nonexpendable personal property provided 
that such definition would at least include all tangible personal property 
as defined above, 

(d) Expendable personal property . Expendable personal property 
refers to all tangible personal property other than nonexpenable property. 

(e) Excess property . Excess property means property under the 
control of any grantee which, as determined by the head thereof, is no 
longer required for its needs or discharge of its responsibilities. 

C Acquisition cost of purchased n on exp e ndable pe r s o na I j) rop c rty , 
Acquisition cost of an item of purchased nonexpendable personal property 
means that the net invoice unit price of the property Including the cost 
of modifications, attachments, accessories, or auxilinry apparatus 
necessary to make the property usable for the purpose for wliicli it was 
acquired. Other charges such as the cost of installation, transportation, 
taxes, duty, or protective in-transit insurance, shall be included or 
excluded from the unit acquisition cost in accordance with the grantee's 
regular accounting practices. 

3. Use and Disposition of Real Property. 

a. Title to real property shall vest in the administering agency 
subject to the condition that the administering agency shall use tl\e 
real property as long as needed for the purpose for which it was acquired. 
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b. The administering agency shall obtain approval by SCS for the 
use of the real property in other projects when the administering agency 
determines that the property is no longer needed for the original purposes, 

c. When the real property is no longer needed as provided in a. 

and b* above, the administering agency shall request disposition instructions 
from SCS or its successor Federal agency* 

4- SCS owned nonexpendable personal property * Title to SCS owned 
property remains vested in SCS, Administering agencies shall submit 
annually an inventory listing of SCS owned property in their custody to 
SCS. Upon completion of the agreement or when the property is no longer 
needed, the administering agency shall report the property to SCS for 
further utilization. 

5. Other nonexpendable property . When other nonexpendable tangible 
property is acquired by an administering agency with project funds, 
title shall vest in the administering agency subject to the following 
conditions ; 

a. Right to transfer title , For items of nonexpendable personal 
property having a unit acquisition cost of §1,000 or more, SCS reserves 
the' right to transfer the title to SCS or to a third party named by SCS 
when such third party is otherwise eligible under existing statutes. 

Such reservation shall be subject to the following standards: 

(1) The property shall be appropriately identified or otherwise 
make known to the administering agency in writing. 

(2) SCS shall issue disposition instructions within 120 
calendar days after the end of the project for which it was acquired. 

If SCS fails to issue disposition instructions within the 120 calendar* 
day period, the administering agency shall apply the standards of sub* 
paragraph 5b and 5c as appropriate* 

(3) When SCS exercises its right to take title, the personal 
property shall be subject to the provisions for SCS owned nonexpendable 
property discussed in paragraph 4, above. 

(4) When title is transfered either to SCS or to a third 
party, the provisions of subparagraph 5c(2)(b) should be followed. 

b. Use of other tangible nonexpendable property for which the 
administering agency has title . 

(1) The administering agency shall use the property in the 
project or program for which it was acquired as long as needed, whether 
or not the project or program continues to be supported by Federal 
funds. When no longer needed for the original project or program, 
the administering agency shall use the property in connection with its 
other Federally sponsored activities, in the following order of priority: 
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(a) Activities sponsored by SCS. 

(b) Activities sponsored by other Federal agencies, 

(2) Shared use. During the time that nonexpendable personal 
property is held for use on the project or program for which it was 
acquired, the administering agency shall make it available for use on 
other projects or programs if such other use will not interfere with the 
work on the project or program for which the property was originally 
acquired. First preference for such other use shall be given to other 
projects or programs sponsored by SCS; second preference shall be given 
to other projects or programs sponsored by other Federal agencies. If 
the property is owned by SCS, use on other activities not sponsored by 
the Federal government shall be permissible if authorized in writing by 
the State Conservationist. 

c. Di sposition of other nonexpendable property . When the admin- 
istering agency no longer needs the property as provided in 5b above, 
the property may be used for other activities in accordance with the 
following standards: 

(1) Nonexpendable property with a unit acquisition cost of 
less than $1,000. The administering agency may use the property for 
other activities without reimbursement to SCS or sell the property and 
retain the proceeds. 

(2) Nonexpendable personal property with a unit acquisition 
cost of $1,000 or more. The administering agency may retain the property 
for other uses provided that compensation is made to SCS or its successor. 
The amount of compensation shall be computed by applying the percentage 

of SCS participation in the cost of the original project or program to 
the current fair market value property. If the administering agency has 
no need for the property and the property has further use value, the 
administering agency shall request disposition instructions from SCS. 

The SCS shall determine whether the property can be used to meet 
SCS's requirements. SCS shall issue instructions to the administering 
agency no later than 120 days after the grantee request, and the following 
procedures shall govern; 

(a) If so instructed or if disposition instructions are 
not issued within 120 calendar days after the administering agency's 
request, the administering agency shall sell the property and reimburse 
SCS an amount computed by applying to the sales proceeds the percentage 
of SCS participation in the cost of the original project or program. 
However, the administering agency shall be permitted to deduct and 
retain from SCS's share $100 or 10 percent of the proceeds, whichever is 
greater, for the administering agency's selling and handling expenses* 

(b) If the administering agency is instructed to ship 
the property elsewhere, the administering agency shall be reimbursed by 
SCS with an amount which is computed by applying the percentage of the 
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administering agency participation in the cost of the original grant 
project or program to the current fair market value of the property, 
plus any reasonable shipping interim storage costs incurred 

(c) If the achninistering agency is instructed to otherwise 
dispose of the property, the administering agency shall be reimbursed by 
SCS for such costs incurred in its disposition. 

d. Property management standards for nonexpendable property . The 
administering agency^s property management standards for nonexpendable 
personal property shall include the following procedural requirements: 

(1) Property records shall be maintained accurately and shall 

include: 

(a) A description of the property. 

(b) Manufacturer's serial number, model number, Federal 
stock number, national stock number^ or other identification number. 

(c) Source of the property including agreement number. 

(d) Whether title vests in the administering agency or 

SCS. 

(e) Acquisition date (or date received, if the property 
was furnished by SCS) and cost. 

(f) Percentage (at the end of the budget year) of SCS 
participation in the cost of the project or program for which the property 
was acquired (not applicable to property furnished by SCS). 

(g) Location, use, and condition of the property and the 
date the information was reported, 

(h) Unit acquisition cost. 

(i) Ultimate disposition data, including date of disposal 
and sales price or the method used to determine current fair market 
value where an administering agency compensates SCS for its share. 

(2) Property owned by SCS must be marked to indicate SCS 

ownership, 

(3) A physical inventory of property shall be taken and the 
results reconciled with the property records at lease once every 2 
years. Any differences between quantities determined by the physical 
inspection and those shown in the accounting records shall be investigated 
to deterraine the causes of the difference. The administering agency 
shall, in connection with the inventory, verify the existence, current 
utilization, and continued need for the property. 
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(4) A control system shall be ia effect to insure adequate 
safeguards to prevent loss, damage, or theft of the property. Any loss, 
damage, or theft of nonexpendable property shall be investigated and 
fully documented; if the property was owned by SCS, the administering 
agency shall promptly notify SCS. 

(5) Adequate maintenance procedures shall be implemented to 
keep the property in good condition. 

(6) Where the administering agency is authorized or required 
to sell the property, proper sales procedures shall be established which 
would provide for competition to the extent practicable and result in 
the highest possible return. 

6. Expendable personal property . Title to expendable personal property 
shall vest in the administering agency upon acquisition. If there is a 
residual inventory of such property exceeding $1,000 in total aggregate 
fair market value upon termination or completion of the agreement and if 
the property is not needed for any other Federally sponsored project or 
program, the administering agency shall retain the property for use on 
nonfederally sponsored activities, or sell it but must in either case, 
compensate SCS for its share. The amount of compensation shall be 
computed in the same manner as nonexpendable personal property. 

7 . Intangible property . 

a. Inventions and patents . If any program produces patentable 
items, patent rights, processes, or inventions, in the course of work 
sponsored by SCS, such fact shall be promptly and fully reported to SCS. 
Unless there is a prior agreement between the administering agency and 
SCS on disposition of such items, SCS shall determine whether protection 
on the invention or discovery shall be sought. SCS will also determine 
how the rights in the invention or discovery, including rights under any 
patent issued thereon, shall be allocated and administered in order to 
protect the public interest consistent with ’’Government Patent Policy" 
(President's Memorandum for Heads of Executive Departments and agencies, 
August 23, 1971, and Statement of Government Patent Policy as printed in 
36 FR 16889). 

Copyrights . Except as otherwise provided in the terms and 
conditions of the agreement, the author or the administering agency is 
free to copyright any books, publications, or other copyrightable 
materials developed in the course of or under an agreement, but SCS 
shall reserve a royalty-free nonexclusive and irrevocable right to 
reproduce, publish, or otherwise use, and to authorize other to use, the 
work for government purposes. 
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§505.14 Clean air and water certification and clause* 


Clean Air and Water Certification 


(Applicable if this agreement exceeds $100,000, or a facility to be used 
has been the subject of a conviction under the Clean Air Act (42 U.S.C, 
1857c-8(c) (1) or the Federal Water Pollution Control Act (33 U.S.C. 
1319(c)) and is listed by EPA, or is not otherwise exempt,) 

The project administering agency(s} signatory to this agreement 
certifies as follows: 

(a) Any facility to be u tili zed in the performance of this proposec 

agreement is f I is not / ^ listed on the Environmental Protection 

Agency List of Violating Facilities, 

(b) He will promptly notify the State Administrative Officer prior 
to the signing of this agreement by the Service, of the receipt of 
any communication from the Director, Office of Federal Activities, 
U.S, Environmental Protection Agency, indicating that any facility 
which he proposes to use for the performance of the agreement is 
under consideration to be listed on the Environmental Protection 
Agency List of Violating Facilities, 

(c) He will include substantially this certification, including 
this subparagraph (c), in every nonexempt subagreement. 

Clean Air and Water Clause 


(Applicable only if the agreement exceeds $100,000, or a facility to be 
used has been the subject of a conviction under the Air Act (42 U.S.C, 
1857c-8(c)(l) or the Water Act (33 U.S.C. 1319(c)(d)) and is listed by 
EPA or the agreement is not otherwise exempt,) 

A. The project administering agency(s) signatory to this agreement 
agrees as follows: 

(1) To comply with all the requirements of section 114 of the Air 
Act, as amended (42 U.S.C, 1857c-q) and section 308 of the Water 

Act, as amended (33 U.S.C, 1318), respectively, relating to inspection, 
monitoring, entry, reports, and information, as well as other 
requirements specified in section 114 and section 308 of the Air 
Act and the Water Act, respectively, and all regulations and guidelines 
issued thereunder before the signing of this agreement by the 
Service . 

(2) That no portion of the work required by this agreement will be 
performed in a facility listed on the Environmental Protection 
Agency List of Violating Facilities on the date when this agreement 
was awarded unless and until the EPA eliminates the name of such 
facility or facilities from such listing. 
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(3) To use his best efforts to comply with clean air standards and 
clean water standards at the facilities in which the agreement is 
being performed. 

(b) To insert the substance of the provisions of this clause in 
any nonexempt subagreement including this subparagraph (4), 

The terms used in this clause have the following meanings; 

(1) The term *'Air Act" means the Air Act, as amended (42 U.S.C. 

1857 et seq,). 

i(2) The term "Water Act" means Water Act, as amended (33 U,S,C, 

1251 et . seq, ) . 

(3) The term "clean air standards" means any enforceable rules, 
regulations, guidelines, standards, limitation, orders, controls, 
prohibitions, or other requirements which are contained in, issued 
under, or otherwise adopted pursuant to the Air Act or Executive 
Order 11738, an applicable implementation plan as described in 
section 110(d) of the Air Act (42 U,S,C, 1857c-5(d)), and approved 
implementation procedure or plan under section 111(c) or section 111(d), 
respectively, of the Air Act (42 U.S.C, 1857c-b(c), (d)), or an 
approved implementation procedure under section 112(d) of the Air 

•Act (42 U.S.C. 1857c-(d)). 

(4) The term "clean water standards" means any enforceable limitation, 
control, condition, prohibition, standard, or other requirement 

which is promulgated pursuant to the Water Act or contained in a 
permit issued to a discharger by the Environmental Protection 
Agency or by a State under an approved program, as authorized by 
section 402 of the Water Act (33 U.S.C. 1342), or by a local government 
to ensure compliance with pretreatment regulations as required by 
section 307 of the Water Act (33 U.S.C. 1317). 

(5) The term "compliance" means compliance with clean air or water 
standards. Compliance shall also mean compliance with a schedule 
or plan ordered or approved by a court of competent jurisdiction, 
the Environmental Protection Agency, or an air or water pollution 
control agency in accordance with the Air Act or Water Act and 
regulations issued pursuant thereto. 

(6) ' The term "facility" means any building, plant, installation, 
structure, mine, vessel, or other floating craft, location, or site 
of operations, owned, leased, or supervised by a sponsor, to be 
utilized in the performance of an agreement or subagreement , Where 
a location or site of operations contains or includes more than one 
building, plant, installation, or structure, the entire location 
shall be deemed to be a facility except where the Director, Office 
of Federal Activities, Environmental Protection Agency, determines 
that independent facilities are colocated in one geographical area. 
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§5 05*15 Amendment: to grant agreement. 


STATE Anystate 

RURAL CLEAN WATER PROGRAM 
Greenfield Water Quality Project 
(Project Name) 

Agreement No, 59-0079-0595 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 


AMENDMENT NO, 1 TO GRANT AGREEMENT 


The eatlraated cost of best management practices as set out in Clause A.l 
and associated grant administrative costs, Clause A. 2, are hereby 
changed as follows: 


Change From To 


Clause A.l 

$2 

Clause A, 2 

$ 

Total Grant Funds 

$2 


,095,238 $2,133,333 

104,762 $ 106,667 

,530,000 $2,570,000 


Purpose: To increase funds by $40,000 for additional best management 

practices required for completion of long term RC\J? contracts, 
provide an appropriate increase In the grant administration 
funds, and extend the allowable contracting period to 5 years 
and 45 days as a result of the grant suspension order dated 
January 28, 1980. 


ANYSTATE SOIL CONSERVATION U* S. DEPARTMENT OF AGRICULTURE 

AGENCY SOIL CONSERVATION SERVICE 


By: /s/ Leonard R* Evans 

By: /s/ 

John P. Wheeler 

Title: 

Executive Director 

Title: _ 

State Conservationist 

Date; __ 

March 3, 1980 

_ Date; 

March 19, 1980 
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§505.16 Suspension order for grant activities, 



United States 
Department of 
Agriculture 


Sorl 

Conservation 

Service 


PO.80X 2890 
Washington, DC 
20013 


January 28, 1980 

Mr. Leonard R, Evans, Executive Director CERTIFIED MAIL 

Anystate Soil Conservation Agency RETURN RECEIPT REQUESTED 

P,0. Box 1976 

Clearwater, Anystate 50208 


Re: Suspension of work under RCWP Grant Agreement No. 59“Q079-9-0505 


Dear Mr. Evans: 


In accordance with our discussion of January 12, 1979, and Section 634. 16> 
Rural Clean Water Program Regulations, you are hereby directed to suspend 
all work being performed under the provisions of the above referenced 
grant agreement. Suspension of work is considered necessary by the Soil 
Conservation Service due to your failure to comply with grant award 
stipulations. This suspension takes effect the day following your 
receipt of this order and shall remain in effect for 45 calendar days or 
until cancelled by the Soil Conservation Service. Grant payments to the 
Anystate Soil Conservation Agency will be withheld by the SCS while the 
suspension order is in effect. 

During the suspension you are directed to take the following actions: 

(1) Orders for materials or services that are ready to be released 
for grant related purposes shall not be issued. Orders that 
have been placed for materials or services, which have not 
been filled, shall be suspended where possible. 

(2) New RCWP project area contracts may continue to be executed 
with participants during the suspension period. 

(3) Existing contracts in the project area which were executed by 
you as the administering agency prior to the suspend order shall 
be serviced as provided by the contract provisions. 

(4) Take whatever other actions are necessary to minimize or 
eliminate unnecessary administrative expense allocable to the 
grant during the period of suspension. 
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Please let us know of any new conditions that may affect the terms of 
this suspension order so that we may consider the situation and take 
action In resuming normal RCWP operations as soon as possible. We 
will be available to discuss this matter with you at any time. 

Sincerely, 


/s/ John P. Wheeler 
John P, Wheeler 
State Conservationist 

be: 

Members, State Rural Clean Water Coordinating Committee 
Spring Creek Soil Conservation District ASC County Committee 
AC 
DC 
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§505.17 Notice of intent to terminate grant agreement. 



United States 
Department of 
Agriculture 


Soil 

Conservation 

Service 


P.O Box 2690 
Washington, D.C 
20013 


February 12, 1980 

CERTIFIED MAIL 

RETURN RECEIPT REQUESTED 


Mr, Leonard R. Evans, Executive Director 
Anystate Soil Conservation Agency 
P.O, Box 1976 

Clearwater, Anystate 50208 
Dear Mr . Evans : 

NOTICE OF INTENT TO TERMINATE GRAiTT AGREEMEOT 


You are hereby notified that the Soil Conservation Service intends to 
terminate all SCS grant supported activities on the Greenfield Water 
Quality Project, Grant Agreement No, 59-0079-9-0505 , 

The Instructions in the suspension order dated January 28, 1980, 
remain in effect except as follows: (1) New RCWP project area 
contracts shall not be executed with participants after receipt of 
this notice. 

Please notify me if you wish to discuss any aspects of the proposed 
termination. Your expressed views on this action will be forwarded 
to the Administrators of the Soil Conservation Service and the 
Environmental Protection Agency, and your views will be considered 
prior to reaching any final determination to terminate the grant 
agreement . 

Sincerely, 


/s/ John P, Wheeler 
John P. Wheeler 
State Conservationist 

be: 

Members, State Rural Clean Water Coordinating Committee 

Spring Creek Soil Conservation District 

ASC County Committee 

AC 

DC 
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Grant termination agreement or notice. 


STATE Any state 

RURAL CLEAN WATER PROGRAM 
Greenfield Water Quality Project 
(Project Name) 

AGREEMENT NO. 59-0079-9-0505 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 

GRANT TERMINATION AGREEMENT OR NOTICE 


This agreement is made between the Anystate Soil Conservation Agency, 
called the administering agency, and the Soil Conservation Service, 
United States Department of Agriculture, called the SCS. 

This action is now taken for cause, that being failure of the 
administering agency to make satisfactory progress toward achieving 
an adequate level of participation of participants in the project 
area (Reference 634.5(a) and 634.17 RCWP Regulations). 

Effective at close-of-business on March 15^ 1980, Soil Conservation 
Service assistance on subject grant is terminated except as detailed 
below: 

(1) The administering agency shall refund to the Soil Conservation 
Service all Federal grant funds paid or owed to the administering 
agency that are allocable to the work under subject agreement, 
Including unexpended funds for cost sharing on existing RCWP 
contracts. Noncancellable obligations (other than RCWP contracts) 
made prior to the effective date of this agreement shall be 
excepted from the refunds. 

(2) The administering agency shall reduce the amount of all other 
outstanding commitments to the maximum extent possible and report 
in writing to the State Conservationist, SCS, the uncommitted 
balance of funds remaining (634.17(c)). 

(3) Termination costs and reasonable, appropriately documented costs 
resulting since the suspension order dated January 28, 1980, will 
be determined as provided by FMC 74-4 and applicable Federal cost 
principles. 

(4) Existing RCWP contracts shall be transferred to the ASCS County 
Office within 5 working days of the effective date of this 
agreement (634.17 (c) (1) (li) ) . 
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(5) In the event that an appeal of this termination Is sustained in 
the administering agency’s favor, a reinstatement notice shall 
be Issued by the State Conservationist, Soil Conservation Service. 


ANYSTATE SOIL CONSERVATION U. S. DEPARTMENT OF AGRICULTURE 

agency soil conservation SERVICE 


By: 

/s/ Leonard R* Evans 

By: /s/ 

John Pe Wheeler 

Title: 

Executive Director 

Title: _ 

State Conservationist 

Date: 

March 5, 1980 

Date: 

March 10, 1980 


CONCURRED! CONCURRED: 

By: /s/ Douglas M. Costle By: /s/ R. M. Davis 

Title; Administrator Title: Administrator 

(Environmental Protection Agency) (Soil Conservation Service) 

Date: February 20, 1980 Date: February 18, 1980 
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§505,18 Grant termination agreement or notice. 


STATE Anystate 

RURAL CLEAN WATER PROGRAM 
Greenfield Water Quality Project 
(Project Name) 

AGREEMENT NO, 59-QQ79-9-0505 


UNITED STATES DEPARTMENT OP AGRICULTURE 
SOIL CONSERVATION SERVICE 

GRANT TERMINATION AGREEMENT OR NOTICE 


This agreement is made between the Anystate Soil Conservation Agency, 
called the administering agency, and the Soil Conservation Service, 
United States Department of Agriculture, called the SCS. 

This action Is now taken for cause, that being failure of the 
administering agency to make satisfactory progress toward achieving 
an adequate level of participation of participants in the project 
area (Reference 634, 5(a) and 634,17 RCWP Regulations). 

Effective at close-of-buslness on March 15, 1980, Soil Conservation 
Service assistance on subject grant is terminated except as detailed 
below: 

(1) The administering agency shall refund to the Soil Conservation 
Service all Federal grant funds paid or owed to the administering 
agency that are allocable to the work under subject agreement, 
Including unexpended funds for cost sharing on existing RCWP 
contracts, Noncancellable obligations (other than RCW contracts) 
made prior to the effective date of this agreement shall be 
excepted from the refunds. 

(2) The administering agency shall reduce the amount of all other 
outstanding commitments to the maximum extent possible and report 
In writing to the State Conservationist, SCS, the uncommitted 
balance of funds remaining (634,17(c)). 

(3) Termination costs and reasonable, appropriately documented costs 
resulting since the suspension order dated January 28, 1980, will 
be determined as provided by FMC 74~4 and applicable Federal cost 
principles, 

(4) Existing RCWP contracts shall be transferred to the ASCS County 
Office within 5 working days of the effective date of this 
agreement (634, 17(c) (1) (li) ) , 
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(5) In the event that an appeal of this termination is sustained in 
the administering agency's favor, a reinstatement notice shall 
be issued by the State Conservationist, Soil Conservation Service. 


ANYSTATE SOIL CONSERVATION U. S. DEPARTMENT OF AGRICULTURE 

AGENCY SOIL CONSERVATION SERVICE 


Bv: /s/ Leonard R. Evans 

By: /s/ 

John P. Wheeler 

Title: Executive Director 

Title: 

State Conservationist 

Date: March 5* 1980 

Date: 

March 10 ^ 1980 

CONCURRED: 

CONCURRED: 

Bv: /s/ Douglas M. Costle 

By: /s/ 

R, M, Davis 

Title: Administrator 

Title: 

Administrator 

(Environmental Protection Agency) (Soil Conservation Service) 

Date: February 20, 1980 

Date: 

February 18, 1980 
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§505.19 Amendment to agreement for services (force account). 


STATE Anystate 

RURAL CLEAN WATER PROGRAM 

Greenfield Water Quality 

Project 

(Project Name) 

AGREEMENT NO. 59-0079-9-0595 


UNITED STATES DEPARTMENT OF AGRICULTURE 
SOIL CONSERVATION SERVICE 

AMENDMENT NO. 1 TO AGREEMENT FOR SERVICES (Force Account) 

The estimated cost is hereby changed as follows: 

From To 

Service $ 125,000 $ 146,000 

Purpose; To adjust funds as a result of additions in the work force 
being maintained by the District for performing technical 
assistance services, and revise the plan of work accordingly. 

FAIRVIEW SOIL CONSERVATION UNITED STATES DEPARTMENT OF AGRICULTURE 

DISTRICT SOIL CONSERVATION SERVICE 

By: /s/ Earl G. Campbell By: /s/ John P. Wheeler 

Title: Chairman Title: State Conservationist 

Date: June 27. 1980 Date: July 9, 1980 
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§505.20 Standard Form 42A, Federal Assistance. 
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M contact AOOITIONAL INTORMA J 4. W i** 

TION (A/OM4 4mU nMmk^\ ENDING 

^ PATE If 

.00 B7» REMARK* ADDED 

M 

^ py** a>*» 


■N ItotM (JwlffUiMi ^ Ml B FiPtRAl MERCY A^ amCUU. 
t pfvyiil^ N hwi 1, QMI dmAN A-OI, «W •«,) 
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SCCnOM tV-ftUiUtXt «/»<■»«» (JUyrtpw to* 


•TANDMIO FORM 424 PAOE 2 <10-78) 


I 
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GENERAL INSTRUCTIONS 

Thfs l» « muftl*purpos« standard form. First, it wilt be uiod by applicants as a required faceshwt fcr pre* 
•pprications and applications submitted m accordance with Foderal Managoment Circular 74-7. Second, It will 
b« used by Federal agencies to report to Clearinghouses on major actions taken on applications reviewed by 
clearinghouses in accordance with 0MB Circular A-95, Third, it will be used by Federal agendas to notify 
States of grants-in-aid awarded In accordance with Treasury Circular 1082. Fourth, It may be used, on an 
optional basis, as a notification of intent from applicants to clearinghouses, as an early initial notice that Federal 
assistance F$ to be applied for (clearinghouse procedures will govern). 


APPLICANT PROCEDURES FOR SECTION I 

Applicant will compkta all lUmi In Section I. if an fUm It not appriceb la, write ’’NA’*. If additional ipeca It naedad, Inaart 
an , and um the ramarki taction on the back of the form. An axpla nation followa for each Item, 


rram 

1. Mark appropriate box. Pra application and appllca* 
don guidance it In FMC 74-7 and Fadaral agency 
program Instructiona No^titicatlon of Intent guid 
anca ii In Circular A-95 nd procedural from deer 
Inghoute. Appheant will not uae *'Raport of Federal 
Action" box. 

2a. Ap{>(lcant'e own control number, If dHlrad. 

2b. Data Section I It prepared. 

5a. Number etiignad by State dearinghouee, or If dele- 
gated by Stita, by areawide dearmghouie All re- 
quaitt to Federal agenctee must contain thit idanti' 
Her tf the program it covered by Circular A-95 and 
required by applicable State/ereawlde clearing- 
Ikhjm procedures If in doubt, consult your deer 
Inghoute. 

5b. Date applicant notified of clearinghouse Identifier 

4a-4h. Legal neme of apphcent/redplent, name of primary 
OfginUltlonal unit which will undertake the aselst 
inca activity, complete address of applicant, and 
name end telephone number of person who cen pro- 
vide further Information about this request. 

5. Employer Idenllficallon number of applicant as as* 
signed by Internal Revenue Service. 

fta. Uae Catalog of Federal Domestic Assistance num- 
ber asiigned to program under which essisUnca is 
requested. If more then one program (e.g„ joint 
fulling) write ^'multiple" end explain in ramarki. 
tf unknown, cite Public Law or U.S. Code. 

9b. Program title from Federal Catalog. Abbrevlata If 
neoet^ary. 

7. Brief title arnl appropriate description of project. 
For notlficetion of Intent, continue In remarks sec- 
tion tf necHtary to convey proper description. 

9. Moftty self-explanstory. **Clty" Includes tovm. tewn- 
sMp or cither municipality. 

t, Chack the type(t) of assistance requeeted. The 
dtdnRlonf of the terms arer 
A. Sasic Orant. An original request for Faderal 
funds. This would not Include any contribution 
provided under a supplemental grant. 

9 . SuppUmantat Grant. A request to Increase a 
bask grant In certain cases where the eligible 
applicant cannot supply the required matching 
ihare of the basic Federal program (e,g., grants 
awarded by the Appalachian Regional Commit- 
ak>n to provide the applicant a matching shara), 
C; Loan. Self axplanatory. 


tt«m 

D. Insuranca. Satf explanatory. 

L OthK. Explain on remarks pags. 

10 Governmental unit whare significant and meaning' 
ful Impact could be observed. List only largest unit 
or Uftlta iffectad, such as Slate, county, or city. If 
entire unit affected, list it rather then subuniia 

11. EfUmated number of persons directly UneFitlng 
from proSect. 

12. Use appropriate code letter. Deflmtlona art* 

A. New, A submittal for the first lima for a new 
project 

9 . Renewal. An ixtanalon for an iddilional funding/ 
budget period for a project having no projected 
cooipretlon date, but for which Federal support 
must be reriewed each year. 

C. RavliiOA. A modification to projact natura or 
scope wtikh may result in funding chinga (in* 
creese or decrease). 

D. Cofiilnuition An extension lor an additional 
funding /budget penod for a project tha aRency 
InKlally agreed to fund for a dermHe number of 
yean. 

L Augmentation. A requlremanl for additional 
furvds for a project previously award ad funds in 
the same funding/budget panod. Project nature 
and scope unchanged. 

13. Amount requested or to be contributed during the 
first funding/budijet penod by esch contnbutor 
Value of In Mnd contributions will be Included If 
tha action Is a change in dollar amount of an exist 
log grant (a revision or augmentation), indicate 
only the amount of tha change For decreases en 
close the amount in parentheses. If both basic and 
tupplemantal amounts are Included, breakout In 
remarlia. For multiple program funding, usa totals 
and show program breakouts m remarka Item defi 
nftkms* I3a, amount requested from Federal Qov- 
emmant; 13b, amount applicant will contribute. 
13c, amount from State, if applKant is not a State: 
i3d, amount from local government, If applicant Is 
not a local government, I3e, amounl from any other 
sources, explain in remarks. 

14*. Set! explanatory. 

14b. The district {s> wher* movt of actual work will be 
accomplished. If cltywlde or Stata-wlde, covering 
several dlstocts, write “city wide'* or “Statewide." 

IS. Complete only for revisions (Item 12c>, or augmen 
tattona (Ham 12a). 
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ff«m 


16. 

Approximat* data project expected to begin (usually 
astociited with estimiatad date of availabiNty of 
funding). 

19. 

Existing Federal Identification number If this la not 
a new request and directly relates to a previous 
Federal action Otherwise write "NA", 

17. 

Estimated number of months to complete proiect 
after Federal funds are available. 

20. 

Indicate Federal agency to which this request ii 
addressed Street address not required, but do use 

16. 

Estimated dale praapplication/applicatlon wilt be 


ZIP 


submitted to Federal agency if this project requires 
clearinghouta review, If review not required, this 
data vrould usually ba same aa dale in Item 2b. 

21. 

Check appropriate box as to whether Section IV of 
form contama remarks and/or additional remartii 
are attached. 


APPLICANT PROCEDURES FOR SECTION II 

Appl^cJnts wilt itwayt complete rteme 23a» 23b. end 23c. If clearinghouse review it required, item 22b must be fully com 
ptited An expf&nation follows for each item. 


ftem 

22b List cleerlnshouset to which submitted and show 
In appropriate blocks the status of their responses. 
For more then three clearinghouses. corLtinue In 
remarks section. All written comments submitted 
by or through cleannghousei roust be attached 
23e Kame and title of authorized representative of legal 
applicant. 


ttem 

23b. Self explanatory 

23c Self explanatory 

Note. Applicartt completes only Sections I and M Section 

in tt completed by Federal agencies. 


FEDERAL AGENCY PROCEDURES FOR SECTION HI 

If applicani'supphed Information In Sections I and II needs no updating or adjustment to fit the finel Federal action, the 
Federal agency will complete Section IN only, An explanation for each item follows: 


flerrt 

24. Decittive department or Independent agency having 
program administration responsibility 

25 Self explanatory 

26 Primary orgam2ational unit below dapartmarLt level 
having direct program management responstbihty. 

2 ) Office directly morutonng the program 

28 Use to Identify non award actions where Federal 
grant Identifier jn item 30 is not applicable or will 
not iuffiice 

29 Complete address of adminlstanng office shown in 
Hem 26. 

90, Use to Identify award actions where different from 
Federal application identifier in item 2d, 

31. Self explanatory Use remark* section to amplify 
where appropriate. 

32. Amount to be contributed during the first funding/ 
budget period by each contributor. Value of in kind 
contributions will be included If the action is i 
change In doflar amount of an existing grant (a revi 
aion or augmentation}, indicate only the amount of 
change For decreases, enclose the amount in pa 
rentheses If both basic and supplemental amounts 
are Included, breakout in remarks For multiple pro 
gram funding vse totals and show program break 
ouU in remarks Item definitions 32a, amount 
awarded by Federal Government, 32b. amount ap 
pffcant will contribute 32c, amount from State, if 
apphcant IS not a State, 32d. amount from local 
government if applicant is not a local government. 
32a, amount from any other sources, explain in 
remarks 

33 Daleactionwastakenon this re-q uest. 

34. Data fvnds will become available. 


ftam 

35. Name and telephone no of agency person who can 
prDVKfa more information regarding this assistance 

36. Dale after which funds will no longer ba available. 

37 Check appropriate box as to whether Section IV of 
form contains Federal remarks and/or attachment 
of additional remarks 

38 For use with A>>05 action notices only Name and 
telephone of person who can assure that appropn 
•te A-'95 action has been taken — If same at person 
shown in Item 35, wnte ' same*' If not applicable, 
wnte "NA** 

Federai Agency Procedoros — specia/ considerafrons 

A. Treasury Ci/cufar i082 compliance Federal agency will 
assure proper completion of Sections I and III If Section I 
is being completed by Federal agency, all applicable items 
must be filled in Addresses of State Information Recap> 
tk>n Agencies (SCIRA's) are provided by Treasury Depart* 
ment to each agency. This form replaces SF 240, wtiich 
wilt no longer be used. 

6 OM8 Circufir A-OS compliance Federal agency will as* 
sure proper completion of Sections t, II, and III This form 
IS required for notifying all reviewing clearinghouses of 
major actions on all programs reviewed under A-95, 
Addresses of State and areawide clearinghouses are pro* 
vided by 0MB to each agency. Substantive differerYces 
between applicant's request and/or clearinghouse recom 
mendations, and the project as finally awarded will be 
explained in A-95 notifications to clearinghouses 

C. Speciaf note In most, but not all States, the A'-95 State 
clearinghouse and the (TC 1082) SCIRA are the sarr?* 
offica In such cases, the A-9S award notice to the State 
clearinghouse will fulfill the TC 1082 award notice re 
quirtment to the State SCIRA Duplicate notification 
should be avoided 
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Legend for Preparing SF-42A, Federal Assistance 

These instructions are applicable to the preparation by SCS of SF-424 in 
reporting grant-in-aid actions as required by Treasury Circular 1082 
(see Appendix for copy of the circular. 

Sections I and III of SF-A2A are to be completed. The numbers used 

below refer to the block numbers on the form. 

1. Check "Report of Federal Action". 

2. Leave blank. 

3. Fill in, if known. 

A. Name and address of the administering agency. 

5. Complete, if known. 

6. Use Federal Catalog of Domestic Assistance number. 

7. Describe the project, such as Greenfield Water Quality Project. 

8. Complete, as indicated. 

9. SCS grants are E. "Other." 

10. Follow instruction No. 10 of the General Instructions, SF-A2A. 

11. Follow instruction No. 11 of the General Instructions, SF-A2A. 

12. Leave blank. 

13. Leave blank. 

14. Complete, as indicated. 

15. Leave blank. 

16. Complete, as indicated, 

17. Complete, as indicated. 
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18. Leave blank. 

19. Complete, as indicated. 

20. Leave blank. 

21. Complete, as indicated. 

22. Leave blank. 

23. Leave blank. 

24. U.S. Department of Agriculture. 

25. Leave blank. 

26. Soil Conservation Service. 

27. Give State office name. 

28. Leave blank. 

29. State office address. 

30. Contract number of the obligating document, i.e., grant agreement, 
agreement for services, or other, as appropriate. 

31. Block a. or e. will be complete, as applicable. 

32. Complete, as indicated. 

33. Complete, as indicated. 

34. Complete, as indicated (date or agreement), 

35. Complete, as indicated. 

36. Leave blank. 

37. Complete, as indicated. 

38. Leave blank. 
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§505.21 Appointment of government representative. 



United States 
Department of 
Agriculture 


Soli 

Conservation 

Service 


P.O.Box 2690 
Washington, D.C 
20013 


SUBJECT; AS-15 - (RCWP), Agreement No. 59'-0079-9“0595 

Force Account Agreement for Services, Greenfield 
Water Quality Project, Falrview Soil Conservation 
District - Appointment of Government Representative 

TO; Donald C. Anderson, District Conservationist, SCS 
Jackson, Anystate 38208 


You are hereby appointed Government Representative for the subject force 
account agreement for services between the Fairview Soil Conservation 
District and the Soil Conservation Service. This agreement covers the 
furnishing of technical assistance services required to carry out the 
subject RCWP project. 

As Government Representative, you will be responsible for the following 
principal functions; 

(a) Become familiar with the terras and provisions of the RCWP grant 
agreement . 

(b) Become thoroughly familiar with the terms and provisions of the 
Agreement for Services. 

(c) Make recommendations to the State Conservationist regarding proposed 
changes by the District in the force account plan of operations. 

(d) Review the District's procurement actions and make recommendations 

as to the acceptability of quotations and determine that the required 
procedures are satisfied. 

(e) Help coordinate the technical assistance services being provided by 
the District with the Anystate Soil Conservation Agency, SCS, and the 
participant. Advise the State Conservationist of any serious 
scheduling problems. 

(£) Review the work performed under the agreement for services and 
determine its acceptability. 

(g) Make monthly progress reports to the State office through the line 
officer on technical assistance progress, work performed, and 
problems encountered. Attach a copy of the report to the District's 
Request for Advance or Reimbursement, SF'-270. 
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(h) Maintain a job diary or other permanent record of work, progress and 
spot checking of the District's performance to provide a basis for 
the monthly progress report. 

You will be provided with a copy of the Agreement for Services. 

Insofar as possible, changes to the force account plan of operations or 
other matters requiring attention should be anticipated prior to actual 
needs. Appropriate actions may then be taken to prevent unnecessary 
delay in furnishing technical assistance. 


/s/ JOHK P. WHEELER 
State Conservationist 

be : 

Area Conservationist 

Fairvlew Soil Conservation District 
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§505.30 SCS-WR-1, Application for Participation, RCWP. 


VJ. %, DEPA«I>^ENT Of At,HH,ULTuHe 
S«ll Con*i»»'0»n»n 5*rvic* 


Af'PLlCATlOH FOR PARTICIPATION 
Rural Clean water program 


Farm Owq Ho 040 P40'’3 


SCS-WR.I 




APi>-(_i CAT lore reo 


Anystate 

Any State- RCWP-007 


COUH TT 

"Fnlp Kify 


Any county 



NOTE^ 


Thti [tifofmatiOrt n pfOvt(f*'d ur\dcf f* L 93 579 fPttvoCY 7m o/ I97‘tl /orUi't>c»Pin(i compfettn^ an jpp' c inon far xtnUitce untfsr tJf<e fiCWP 
Section 35, P L 95-217 9i Stoi t57S) ptvei Otc Sotf Con ''nouon Strvtre f'‘C5/ ?>ottion(y tOproYia^ antf ftn 3 ni.,ji afmfincc for 

tmplcnicniaPon of erpfrcauon ptoynt»ns of the O-Mn it nor Atn of }977 tAe of tlr \ ornheaunn form n n* ^wo/y •'J perioan ih'^se funcuorn 
A eompfeted ApplKauon giva pcrnMiunn tntS t/MQtmjunn nooeuary lot AA and SCS n’'fiOnnfir «j «t|rfn;j caveiooment of a tviifr n^JafttypUn 
The J'ipficatton may he to oh\etn Utv tnlofmaopn atuttn pnontn^ and to contact »'otJ concerning Uie ncttf^d flOVr’ 

due Atl or pert of the t/iformnuon njy need to Oc dncKt ed t^irr'jrj the corttroct pc/tCfd to F edeff, State nod tocot nv/irt *1 .A ave rcioon- 

pbilitrei under 7 H 634 A copy ot rAojc ruhi and ijro ayaiteoie in tne oiftce of the Pio^tdtng itte i*it(frfnauost rcQUCMcd il 

yofuntary, hovy'.ver, omtaion of ar* trs.T) msam v ou rntu it not vj» ve iud cons.djreiion for tecrimem and eisictincr Unfest stated 

othe/yoc, aff mforTpation ohuined m *'«* apptn,atKUi a pt ortctcd from urautho'U •(/ d icfosure fc^teuK Sfjfi and face' »<?■ ncy empioyeei, 
r/Kfi>d>nv AA t'npfoyees, are teiponntjfe for the ornr,K/ of titete data. 


PARTI. DATA ' " 

PARTICIPANT'S NAME 

ADORC5S 


Rural Route 2, Box 266-G 

John W. Miller 

Anytown, Anystate 79208 


P.O. Box 2658 

James V. Johnson 

Anytovm, Anystate 79208 


FtTtfl Of ne nch Op>niino Uni t Informnion 
location Ah(D~A<;n£*c’t 


346 acre land unit located 7 miles West of Anytown, Anystate on County 


Road No. 45 


PAni il ♦Tcr.Ms A > fDcoN P I'm ns 

1. 1 AVf) above lislt tl i|>anl“i funths a|i|tl) for aeBMjj»cc Dtiib'r ilic Hurd tkan ft4tcr l*ro|;rani (ll\\CP) 1 be following slate 
raents ore i part of lliia a|‘|>lic«i|]ori . 

2* 1 0^'^) lo tb'vt'lnp a Mnlm ipiiililv pluii for t)u above opera lin<; uni I iii eotep* ration willi tin Soil ainn\ jUrCotis^'rviilum 
Dislnct (S\\ CD) ami «uImiuI il lu ll»€ AilmiiU'^li'riiig Vgnic> ( \\) for pvirjio'^i'S of ulit^ininga flural Clean W aler Projjratn co» 
tract 

3, I(^'e) undcrilaiui li)i<i a|i['hcaliuii not olilii’ijte rnr to onler mlo a contract nrubr (hr Hurd Clrnti ^Val^ r l’ro;!raia 

4. I (^Vc), ((f]^(ilo not) liitv< an ex N ting IU«^^ P toiitr.iCI (NOl t«)Kirli parlicipant \b liinitriJ to $ri(),(K)(l cf»st dianit^ a>>si$taiiec >, 


PART lit - APPROVALS 

^ PAHY|Cir»AKT‘l JIONA TURL 

D« TC 

/s/ John VJ. Miller 

9/7/79 

/s/ James V. Johnson 

1 

1 9/11/79 
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§505.31 SCS-™-2, RCWP Contract. 


Poim Approved OWB No OiO 




SCS-WR»2 

n-r#i 


Rural Clean \i‘.atcr Program 
COHTRACT 


COM T« AC T NUMUL n 

RCWP-00029 


COUN TY 

Anvcountv 


Anystace 


iNFOflAIATION/ REGArDirJC OJSCLOSunC OF VOUfI SOCIAL SECURITY NUMBER UNDER F L 93 579, SECTION 7(bl D^sclanirc ty 
yen af yovf Soeiof' Security fwumber f6oA7 »i *ro*u/itaty, tiewevr' tt rj a ticc^iary prercnoiftK to obu nmn tJie JffVrcw Ociicttfr or proccaei 
UQYc Kou i^i? ifek.ng SoUcitJtioe of tne SSN by tPo US Dep^rurtent of A()ncvftufc or bte nonuderaf AipnmiMtenng An’ ncy « auifionzed by top Chjn 
I 1 U I c iVjtcrAci of iS7J^ Pub! c i. t*v< 55 2f? Ttp 55A//^ used at an idsnuftcr ttuojghouf the f-mj of tb>i conttacx /r vuif be utedby toe Adminitienm 
Agtfcy to report f«0 fAp inTarn v fieveoue S-^/vice amotfctt paid undtr toe terms of thn contract ft Wiff aiso ba used m conncctfoo iv<(A the fawfot 
nquostt ty other Fedens agencies m connecf/o/? with me veork earned with the imenoat and techmeaf assutance under me terms of this controei 


fART I DATA 


ParuciDanis . 

1 , John W, 

Miller, co-ovmer 

1 Rural Route 2 ^ Box 
Anytown, Anvstate 

^6^6-G 

79208 


James V, 


1 P.O. Box 2658 



1 „JohaSQn > co-owner _ 

Anvtown^ Anvstate 

-79^08 



3. 


Adcniniatfxina Acenev 


Anystate Soil Conservation^ | 

A genry 


P«0. Box 1976 


CON TRAC T P CFtlOD 


OOCOfP^ ON O »■ O^LHATINC UNIT 


7 „ggt of Anytown, Anystate 

nn County Road //6 S [ 


rMDU jto 

10/15/79 'lo/l^/en 


ACREASC 

346 


PAST II • TERMS AND CONDITIONS 


A. The *bOT<»lislrd ParbcipjtnKsj a^icrj 

L To pjftiopjie IN Ihc Jluul Cliju V^aler Piugnm. (RCUT> 

2. To ill pfou^ioju or iliii ronirjci ind titachmenl$ 

1. To *11 ap|iJir<b!e rit;uj>*lion<‘ for tori lo l>o done undrr Ih^ RC^P t5.«ued by IKc Adm>iU'>rTilor ^d Con^rvaUon Scnire {SCS). Lmtcd Stales 
Dcpjrtmfnl of \imeidlNre 

4, To carry out on Ihc Ijnd5 ideotJfkrd: the source of akrricullurc non point polfution >t3ll«in Ik openttni; unil. u dcown in Pirt ( hereof best 
DuiOjcnicnl pr^cUcei m ronioeinik uiili and <ii ^hoMT) in tike atUehed ^\ilcr Quality PUn, uhich u jiucheJ hereto JuU made a part iJierrot, here 
izufier reffmd to at ll>c plan 

5, To ejU7\ Quf tlie provi-ioho ul Ihis contmci w lecnrdancc hilli SCS approved ttandards and ‘peeificahona and/or plant obtained Uiroupii Ihc 
Admmuicnng Acciio (A-V) 

6 , To furfciil all ri^iilt to furihrr p3Mncnt^ or Eranli under ihe contract and rrfnnd lo Ihe A \ all paymrnt^ or in'inh t*ith intrre«l reccued tht'^ 
lOKfer urioti hu uolation uf the roninei 4 I aiiv ^la^t iJnrui. the lime he hasronirul ui Ihi knd imdir runlract ll (ht \ \ ileicrniini.» that 'Oirh tioljliun 
M of «ucn a nature 10 ktarrmt irruiinaiiuTi of llir roniraci or to make refitinK or accept such payrn* nt aifjuslnient* aa tJie ,\A may deem apiirnpriate 
if ii dclcrmmrd that Ihe aiuliiion ilijcsnoi >«arrajil titimnation ni llie cuntraci 

7, To forfeit afl n^rliU lo luriJn r fra^ tm rM« or rrojiir umli r the mntraci and n iiutd lo the A ^ all pavim ntx or i^nia. wilh interest, received tiercumfrr 
upon iraiicfcr ol Jii< nJit and irii» rt-l in the |ji)d ipti-tn r cunlratt dnrirtyt thi cun(racC period uiifeas tiu transJercc of Ihc land undir conttacl oiintt willi 
Ll>< AA lo avainic all otihsaiiuiiA uf tin coniract 

8, To rrfram from idoptin* anv tncastire or Irralrncnl vkJnch uodd tend In defral ihe purpose of the contract 
Thai ckery nprraioi haMnc cnniiol of ihe land under ronirael ilunn^ lh(< period 01 ihtaconirarl ir dioivn herrui 

10. To permit free ac-rcrjc to reprr*<ntiiire« ui liie A^ arid the SCb 1g provide technical acsi»tance to e^iablcdi and ui<pccl (he bed naana^ment pno 
bcca at all iraioruble iimea 

11. To rriamlam ihc best jnana.!rincnl praeiicea inataUcd on Ihe land under contract aa peonded in llie participant*! Water Qiidity Han 

B. The ibor-e AA i^ei. 

JL That all provHoiia of tht* coni rad hill be Carrie it out in accordance witJi (lie SCS Held office technical |Uidc« RCt^? rcfnilationa, and the National 
Rural Clean Haler .Manual 

2. To certify ithcn work eoirm! thi^ contract la completed b>> (he participant and meets Ihe technical m^uircmenta of Ihe SCS 

2. To make 1 copy of tlur contrart aiailablc lo Ihe SCS and 10 coordinate tfic planning and aquircd lecluiicahaNaNiance l|iroii$h Ihe DUtnet 
CoriKTYatiomit, SCb 

C It b mutually ajrtccd that 

L, TKii CO 11 tract may be modthid vlien it is asiecablc w*]!!) both parties, 

X The A A may Itirrunale this enniraci by mutual consent with Ihe participant If ternunahon would he in the public Intcreal 

D. Other Fcovisioru 


••Special Provisions, attached 

1 See supplement number 1, attached hereto and made a part hereof 


PART III . APPROVALS 


r ap«TicinA^< r 1 iiCMATunc 

SiN OR TAA lO NO 

OAT E 

participant S StONATifRE 

9IN on TAX lO NO | 

date 

•• /s/John W. Mlllei 

208-18-1979 

10/5/79 

/s/James 'V. Johi 

.son 

01 10/9/79 

Ip 

1 


4 



AOW»NI*TCniNC ACtHCV j 

Anystace Soil Conservation Agency 

Qyff^onitmcttnfi O(HeBt) 

/s/Leonard R. Evans i 

10/25/79 
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SUBPART C - CONTRACTING 


505.32 


§505.32 Special provisions, RCVJP contracts. 


Contract No. 79-RCWP-00029 

State Anystate 

County Anycounty 


SPECIAL PROVISIONS 


1. PAYMENTS 

(a) Payments will be made at cost-share rates specified in the 
contract for the actual amount or extent determined after 
work is performed. Payments will be based on average costs, 
unless It is provided in the Water Quality Plan/Schedule of 
Operations that payment will be based on actual cost not to 
exceed the average cost. 

(b) Designation **aa" following average cost in the Plan/Schedule 
of Operations means the best management practice or 
identifiable unit is to be cost shared on an actual cost 
basis not to exceed the average cost. 

(c) The cost share amounts shovm in the Water Quality 
Plan/Schedule of Operations are estimates only. 

2. TIME SCHEDULE 

All contract items except those listed belovrmay be accomplished 
at any time prior to or not later Chan one year after the year 
shown under ^'Time Schedule" in Che Water Quality Plan/Schedule of 
Operations without execution of a contract modification. All 
cost-shared practices must be installed at least 1 year before 
expiration of the contract, and all contract items must be 
accomplished prior to the expiration date of the contract. 

No exceptions. 

3. SUBSTITUTION AND CHANGES 

Designation "S‘* following the best management practice (BMP) 
Identification means a modification is not necessary because of 
substitution of mixtures, changes, or elimination of component 
parts of a BMP or change in type of a BMP according to final 
design provided the cost-share rate is the same, and the 
substitution or change does not significantly increase the cost 
share and is in accordance with the SCS technical guide, 

4. PRIMARY PURPOSE CODES 

The following designations following each BMP denotes that the 
primary purpose is to control water pollution caused by 
AW-animal waste, N-nutrients, P-pestlcides, SL-salinity, and 
SD-sedlment . 
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PART 505 EXHIBITS 


505.33 

§505.33 Supplement to contract. 


CONTRACT SUPPLEMENT NO. 

. Part II TERMS AND CONDITIONS 


Contract No. 79— RCWP— 00029 


1, It is agreed that John W, Miller is the participant who will carry 

(name) 

out all best iDanagement practices and identifiable units for which 
cost-share payments will be made. It is further agreed that all 
payments shall be made to John W. Miller . Application for Payment 

(name) 

SCS-BF-141, shall be signed only by James V. Johnson . 

(name) 

2, It is further agreed that James V. Johnson shall sign all 

(name ) 

modifications related to this contract. The modification documents 
shall be signed in the name of James V. Johnson by Stanley White . 

(par t ic ipan t ) (name ) 
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SUBPART C - CONTRACTING 


505.34 


§505.34 SCS-CO-13, Status Review. 

u s. DEPAJlTMEWr Of AGRICULTURE STATUS REVIEW 

soil CONStKV/kllON SERVICC 

Rcm 


SCS-CCVIJ 
7 78 


Thh Informition K in both the tfev€io<MT>eni jhd impSerrHsnUtiort o< a Conser vatwi Retljmaiwn Qual«ty plan « lh« hani lof techn»cjl K-wstance t«l ihar kne The »ulhtinli« 

for inch work are 16 USC 5903 f (Sal Coawr vat wni 16 USC 13011311 (Water Bank) 16USC &90p(bKGfea|Pla^ni) 30 USC l236ft«<i(Bijral ADanfforvMl Mioei).33 USC IJM tt seqlRurel 
Dean Water) FurmshUv vilormation i& volunUnr 3r>d w\V be confidential hewever it ts necessary border io i eccfve mittenc* 


County Date 9l I ^j ^t) Contract or Agreement No ~l^-‘ 

Name Address poLtaoui £gu4-e_4 ^.^ Bey _ 


Progress in applying plan. 

-All Ae.Wct) Ci-^£ bP , The: 

_j5edi'(AeoV vi^iiuairujLes coRpleteci 

K^o, \^. The 6^P.uj[LW(Le to aprjft.tx.lrA^idelu 

UJ»\i i{o "IKb 6|5|LtVj^, 


Revision of plan or modification of contract needed* 

JXKG gpAi?6»£d (.X4 :ck. IT) it) be'''^3 

_P^GOaV\£.duie(i \^^ c > 4 o oio (ibio'taiA 

/OD. 


Need for technical assistance: 

Xik& QKa.0%^ cltt)i(ip (Xjod laijcul^ (UAikoJ- 

| 0 d. 11/ ^frcuLli ftcoflii CL V^CL^iiiv iqj’l 
.Ljood^tlicL'lrtoiO. 


Signed . O^UkluJ 

District Conservationist or Administering Agency 


yi^UhO 

[ Participant 
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PART 505 EXHIBITS 


505.35-1 

§505.35-1 SCS-CO-228, Conservation Plan Map (entire farm). 


DEPARTMENT OF AGRICULTURE 
Zons^rvQlion Service 


CONSERVATION PLANNING INFORfyiATION 


SCS-C0.228 

3-79 


UANO USER 

John W* Miller & James V. Johnson 


assisted by 

Charles Williains 

DATE 

AC R ES 

1-22-79 

346 

OTHER 


Scale: 8" = 1 

mile 



Entire farm considered a critical area or source for control of water pollution 
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PLAN/SC»EDULE OF OPERATIONS 


SUBPART C - CONTRACTING 


505.36-1 


§505.36“! SCS-CO-11, Plan/Schedule of on* 
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To trap sediment from leaving farm. 
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PART 305 EXHIBITS 


505.36-1 
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PLAN/SCHEDULE OF OPERATIONS 



5.36-1 


■■■■■I 

Mil— i 

MMOm 


a: o K liJ 


Thb {nlornutton U u««d in t>olh tKo (Se^topcncnt and ImplemenUtton of a Conscrvatioo* RecUmation or Water Ouality pian as the basis for technical 
assistance and/or cost sharing The authorities for such ewh are 16 USC 590a ( (Soil Conservation), X6 USC I301-I3il (Water Bank). 

16 USC 590p(b) (Groat Plains). 30 USC 1236 et sm) ^ jral Abandoned Mines). 33 USC 1286 et teq (ftural Ciean Water). FurniitNns Inlofmation 
b votuntarjr and wM be confidential: however. It Is necewary in order to receive assistance. 



































US 0EPMTMFM1 OFAGf^fOUTUlW 
SOIL COH$£RVATrot« SCftVICE 


EXHIBITS 














PLAN/SCHEDULE OF OPERATIONS 



TMft bilorrrvilMA b Irt b6th <f«v«lopmart^ Ai\d implefnAoUtion of a Coo«*rv«tion. Roctanutioo or Water Qt4alit)r pUn as t)w baso. (or tochoieal 
ouhtanca and/or coat ahar me Tha authoritiea for such work ar« 16 USC 590a 1 (Sod Conaervabon). 1 6 USC 1301-131 1 (Watar Bank). 

16 use 590p<b) (Groat Plama); 30 USC 1236 et aoq (Rural Abandoood Mines). 33 USC 12SS et aaq (Rural Clean Water) Furmilung kiforniatloft 























PART 505 EXHIBITS 


505 , 36-1 

SCSCONS6 
8 76 

Water Quality 

RRffiKHXAXKlWCASSISTANCE NOTES 


US department OF AGRICULTURE 
SOIL CONSERVATION SERVICE 


land user. Jc lifj> Ld^ Kill ed. JaKg*^ /(dcl'^nV ddress 

Af:r,age ^ ^ Location of unit AMJ.9^^ AMIi /<- f Y 

Currentfiflftserxakwx objectives of the (and userXi. Vt- 0 -aj,molI ■u-'cXv-^/g- ■/he' 

Ae&A/fh IK'' P'ipM A/.'^ 4Ae je(9iMFz^'ih a^'d 

AfioM /A? tficok/^'cf afie:a . Ai£/A A &a:>A X/ av//^ 

e>5 k. h/,Ah€k.:A a£&.5'\. OcK-Z-filLfiL o/£/^r'^./!i^ y'lAiO 

lA'/fh .(i/jc/ Co/)f^iC ^C'lA) 


^•li st fi ossible-aUema^ iv e r es our^ e-ff^nagemeRt^systefns th e SCI ^ A ftn AAi^/^»4A^K4-fmg^4^n54der wi th t h e la n d - u aer r - 

M^hei AhaA' f£d. ^ 


(Alternatives may change at any time, Vi/hen new alternatives are generated record them in the notes at that time ) 
Notes of Significant assistance prov^ded, alternatives considered, decisions reached, resource management 
systems or component practices installed, and followup provided may be recorded chronologically below and on 
additional pages to provide a history of resource conservation planning and implementation programs with the 
land user. 


Date 

Assisted by 
(Initials) 

C 64), 

Notes 


/ 




Akec/iAj<j kG A //ja/u(k 



dJfj k (LfAip/ek pfciA> t/cA/iE'i/etA ^/o _ 



Of A, a: a ^/k> A/7.f, 

msm 








'Jk Ad k. h a , 'fiv / lUd/O -s A A , 

I0j/S^7^ 

C.LLl 

IV EA)/' J/iAM d/oA A[^<* A A Ad A dc.'/A afA 



(10.fi-tdlL.-S a/kfifilMa-TlttEf) Ae. EfiA.i/AX.) Od/ckok 









\toAf\ .oafiaKef 7^x?/’/tc6,'5 Anfh ///<? foAe-kT). 


Place continuation sheets on top of this sheet as needed 
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SUBPART C - CONTRACTING 


505.36-1 


U.S OEPARTWeNT OF AGRICULTURE SCSGOHS 6i 

SOIL COHSERVATION SERVICE j.78 


^ CONTINUATION SHEET 

l^i^s«r _ \I Jbfujfi f a5— ■ 
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PART 505 EXHIBITS 


505.35-2 

§505.35-2 SCS-CO-228, Conservation Plan Map (partial farm) 



/?CUJP pIcul ’fof' '^h£ o'f' Se-si^ 

rf)cK,nos.a^Q.(y\^n^ pra.cfice.s cov^Ojn^ onl^ -ihcch pa.rt 
o'O op^f^osttu^ u/O i-h Ciir>ii'ictx.( ace.<^ or 

O'P (^oo^h-tK^ p^ohL e 
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SUBPART C - CONTRACTING 


505.35-2 


SALT CREEK RCWP PROJECT AREA 


R-71-W R-70-W R-69-W 



The primary objective of the Salt Lake RCWP project area is to improve 
the quality of the water entering the Little Rines from the Salt Creek 
Watershed area. 

Downstream users of the Little Rmes are municipal, recreation, and 
agricultural. 

The watershed contains approximately 56,320 acres and 79 operating units. 

There is a total of 37,300 acres of rangeland and 19,000 of irrigated 
cropland. Nineteen farms and ranches have feedlots There are 21,320 
acres in the watershed that have been identified as having critical water 
quality problems. 

Primary sources of nonpoint agricultural pollution affecting water quality 
are animal waste, runoff from feedlots, irrigation return flows to the 
streams carrying a high concentration of saline salts, herbicides, 
pesticides, and nutrients. Excessive application of irrigation water to 
saline soils which result in the leaking of excess salts into the ground 
water and large quantities of saline ground water are returned to the stream. 

505-79 
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PART 505 EXHIBITS 

505 .36-2 

§505.36-2 SCS-CO-11, Plan/Schedule of Operations 
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PLAM/SCHEDULE OF OPERATIONS 



















PLAN/SCHEDLfLE OF OPERATIONS 
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/ji/ M 


\Tf^./0 /u'? 


irOie n t a)0 


ir<jy C'ceeJr 


(Alternatives may change at any time, when new alternatives are generated record them in the notes at that time ) 
Notes of Significant assistance provided, alternatives considered, decisions reached, resource management 
systems or component practices mstaJled, and followup provided may be recorded chronologically below and on 
additional pages to provide a history of resource conservation planning and implementation programs with the 
land user. 
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Assisted by 
(initials) 
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ixu^h AiM. 
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REVISION OF PLAH/SCHEDULE OF OPERATIONS 
OR MODIFICATION OF CONTRACT 


SUBPART C ~ CONTRACTING 


505.37 

§505.37 SCS-CONS-12, Revision of Plan/Schedule of Operations 
or Modification of Contract 
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PART 505 


EXHIBITS 


505.38 

§505.38 SCS'"C0-152, Transfer Agreement. 


u i wr*;rtucHi 04 mjb.cuitu« TRANSFER AGREEMENT 

10ft. oortse rvahon «rv(C€ 

RCWP 

luiri] ^ tArn tn* wont'll *nil <«nD rrrrniiioo o' A ConM«v 4 lion 0 * P'ln <t 

uvl (O' Atl ll^nu irto C>< fOO 4 i1«t td* VuC^ *0'« A*t 16 USC S'KU ' SO>) CooUKvilion 

16 use 1301 li* 1 l6 kJSt iftff A* n., X) USC U36 *i Md iRu.ii A6*rH>Dncd W r*> }1 U5C 12M 

At Mg iR.ffj b»<in fyttn vA»vi a ioio''ii'r <*ili M (brtiiftnriii no««ft' il rxteiuri in eirdt' lo rrctiv# 

Itviunct 


SCSCO IS^ 

T7I 

Form A^ovod 

oua rto 40 R 40S4 


STATE 

COUNTV Any coun ty _____ 

CONTRACT NO JPrRQ?P:i7^_ 


PRESENT PARTJCIPANT-NAME AND ADDRESS NEW PARTICIPANT ~NAHE AMD ADDRESS 


John W. Miller 


Paul D. Robinson 


Rural Route 2. Box 266-G Star Route 1. Box 47 

Anycown^ Anystate 79208 Anycovm. Anystaie 79^21 

Th« undersigned hereby certify that the present participant has transferred to thy new participant (he following rrght and interest 
m the land unit described tn the above numbered contract 


All rights and interests are transferred. 

All previously applied items 7, 12, 17, IS, and 20 will be maintained. 
Contract items 1, 2, 3, 4, 5, 6, 8, 9, 10, 11, 13, 14, and 15 shall be 
carried out by the new participant, 


By this transfer it js agreed 

1 The new partKipant agrees to be bound by all (he terms and conditions ol (he above numbered contract 


2 The new parlicipanj agrees that h« right to cost shares or other assistance under the above numbered contract shall be 
the same the rights ol the present participant 


3 The Sal Conservation Service agrees to provide cost sharing and other assistance necessary to (he now and present 
participants under the above numbered contract Cost sharing and assistance provided under this transfer aRfoeriienl 
shall be m accordance with applicable program roles and regulations 


/s / John W. Miller ^ Paul D. Robinson 

rtl^ATURt or RftCSCNT aSRnciPANli CS^sfuRC OF NcVPAATicipArvTT ' * ' 

S5N _208:: 1 8-1979 OATE 6 /15/81 SSN 63I~4 5-Q25Q 



:rBrr d— U T— Cvon £» ~ 


fCONTRAciiNO orricrm 


“'ftATf 


7/2/81 


WrORMAT^ RKARDINC DISCLOSURE Of VOUR SOCIAL SECURITY NuMBER UNDER PUBLIC LAW 93 579 SECTION 7(bl OwlOLur. by 
swkKit SoNiUIot Ol the SSN br lb. UnRM SUI« Deo„io..n| ,1 A*rKul|i„. Soil Con«,..l»o S.r,K. » aulhorued by the p.OE..ms listed jbove 


The SSN Is used as an identilwr throughout the term of this agreement H will be 
Rtvewe Set .Ke amounts paid under (he terms of this agreement tl untl also be 
and Technical Assistance under the terms of this agreement 


used by the Sal Conservation Service to repor t to the nlernal 
used in connection with lawful requests by other Federal Financial 
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SUBPART C 


CONTRACTING 


505.39 

§505.39 SCS-CO-151, Notice of Agreement or Contract Violation, 


US DCfARTMENTV AGfUCIXTURE 
SOK. COKURVATlON URViCf 


IClOS-lll 
7 W 


Name P^rtKip^nt-fs) 

Frank H« Reynolds 


NOTICE OF AGREEMENT 
OR CONTRACT VIOLATION 


S{»te Anystate 

Coumr Any _cpjj.nc:^__ 
CfHiifact No & 0-RCWP-42 5. 


(Certified Mali - 
Return Receipt 
Requested) 


Mdress of Pj/^tict-pantfs) 

Box 291 Star Delive ry 


Anytovrut Anystate 92536 


Vou»T« hcfebr nolrf*e<l lhat »r*fofma<K>n his been received which indicates a volafion of Ihe above identi lied contract as JoSlovrs 

(1) Contract Item No, A, Vegetative treatment of critical erosion areas, has 
not been maintained by you in accordance with contract specifications, 

(2) Contract Item No. 5, Livestock Exclusion (fencing) has been partially 
destroyed permitting livestock to damage approximately 5 acres of contract 
vegetative treatment (contract item Mo. 4). This Is In violation with the 
contract specifications. 


You may obtain » hearing before a heafmg ofliccr designated by iheSMle'iXiHXi^'^'&rK^Xk^dministefiag Agency with respect to such 
vk>UitkKi d you die a written requeit for iuch a faring m the K^al^lfice ol Administering Agency at 

P , 0, Bo x 1 976 Any town Anystate 50208 ^ 

iAd«rni> tcmn itfufi 


not later than 30 days aJler you receive this noire* If you renuesl such a hearing the hearing oil ice r will ootifY you m writmg of the time date and 
place set lor the Ivearmg You may be represented at such a hearing and yuK be given a full opportunity to present fact sand inlormalion relevant to 
the alleged vipfatiori mcJuding oral or documentary evidence M you fad to request a hearing withm the time specilied above you will have no- 
further right to a hearing 

Request for inforrnation concerning tht$ notice or the alleged contract viol, man should be referred to the above mentio<wd]Ui(K}£iXi^(iKiU^ 
Administering Agency office 


Otit AuRuat 7, 1980 /s/ Leonard R. Evans 

Cvarwtni (NSuv 


Oat* . August 1 6, I 98Q 


/s/ John P, Wheeler 

— 
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PART 505 EXHIBITS 


505.40 

§505.40 SCS-CO-153, Agreement Covering Non-Compliance With Provisions 

of Contract 


US or ACRlCUI.ruMt 

voa coNti RvAriok slAvirt 


AGREEMENT COVERING NON COMPLIANCE 
WITH PROVISIONS OF CONTRACT 

ms 


Tnj •/tkiTMitior* »> boni »w »-« impuwT»«>i^ort at » D«ci«m*tioo cf Wiiv 

tl m* bAVt »o« wrtMCJi itt<ira')i(« 4ni or toll !*<«' <'t Aumonritl tat i <h work irt 1( USC ■ (Sml ConiAry^DOn} 

liUSC 1301 IJII [W«io« e»Ak| l« use S9'Oc<bliOr««i^iioii «quSC i39S «■ »•« Ar^ooonM M.Mt) 

UUSC IJaAtr W4)iB.i««;Ck*ro Mutri f urn 4nlDryMl«<i ii Wuntut oivf will iiriAOCOkury 

<n oii)r to *KC<rf A»tril«ACi 


PARTICIPAHKSI 


sesco IS3 . „ 

1 f$ CUB *wH *05* 
form 
0MB No 

sfATt Anyscate 

COUNTY Anycountry 

coNrffACT NO 8 0 -RCWP- 6 $ 

PARTICIPANT(S) 


J^mRS-JL_..JjaX.Sh 

B ox_59-A t Any t ov?n> Anystate 21937 


l DCTAILS Of NON COMPLIANCE 

The livestock exclusion (fencing) » Contract Item No. 5 does not meet SCS 
specifications and cannot be certified for payment. 


2 


NATORt ANO tFFErT OF NON COMPLIANCE WfTH PROVISIONS Of CONTRACT (CHfCK APPLICABLE BLOCK* 


A 

B 


□ 

□ 


WARRANTS TERMINATION (If IME CONTRACT- CONTRACT TERMlNAfCO 

DOES NOr WAPRANT TFRMlNAnON OF THt CONTRACT- CONTRACT NOT TERMINATED 


3 FORFEITURE REFUND OR PAYMENT ADJUSTMENT ISET OUT FOR EACH PARTICIPANT NAMED AT TOP OF PAGE) 

The participant^ Mr. Walsh, agrees to forfeit all cost-share payment for the 
fence as installed. The participant intends to reconstruct the fence in accordance 
with SCS specifications. Cost-share payment will've made tor the fence when it is 
reconstructed to meet £CS specifications. 


4 ACCEPTANCE Of PARTiCif ANTiS) 

THE UNDERSIGNED HERESY AGREES THAT UNDER THE ABOVE IDENTIFIED CONTRACT HIS FORfElTURE OR REFUND OR 
PAYMENT ADJUSTMENT SHOWN IN PARAGRAPH 3 ABOVE IS PROPER AND ANY AMOUNT’S IN CONNECTION THEREWITH AS 
INDICATED IN PARAGRAPH 3 ABOVE ARE DUE ANO OWING THE UNOERSIGNEP ALSO AGREES TO THE NATURE AND EFFECT 
OF NON COMPLIANCE SET OUT fN PARAGRAPH 2 OF THIS FORM ANO WAIVES THE RIGHT TO ANY FURTHER PROCEEDINGS 
UNDER THE REGULATIONS GOVERNING CONTRACT VIOLATIONS 


.Ja/ James, JL-k^Wiiisti ._9ZlSZfiO._ 

ISiaNAIuNEl inATCj 


ISIQNAIIIAM lt>AUi iSlGNArURE) 


ICIATCI 


(OAfLl 


5 APPROVAL 


/ a/ Leona ^ R. Evans 

ICONIRACIING nfFiflMl 


J.^^Whe^l er 

(DAI El' 7sTAT£cbNSePVATlONlSTl 


IQLWM 

IPAlkl 
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§505.41 Notice of contract termination. 


NOTICE Of CONTRACT TERMINATION 
RURAL CLEAN WATER PFOGRAfI 


Name and Address of Participant 

Frank R. Clark State Anystate 

(name) 

Star Route 2 , Box 51 


Brownsville, Anystate 53901 
(address ) 

You are hereby notified that in accordance with Section 634.31(c), Rural 
Clean Water Program Regulations, c-ontract number 79-RCWP-7501 is terminated, 
effective January 18, 1980, 


County Anycounty 

Contract No. 79-RCWP-7501 


The reason for termination is that the entire operating unit has been 
transferred by sale before completion of the contract. The landowner or 
operator purchasing the operating unit will not assume the obligations 
of said contract. 

A refund of cost-share payments made under the terms of the contract is 
required. You will be informed of the amount of the refund and how it 
is to be made by the Anystate Soil Conservation Agency. 


January 27, 1980 
(Date) 


isy ; /s/ Leonard R. Evans 

Executive Director 

P. 0. Box 1976 

Clearwater, Anystate 50208 


February 5, 1980 
(Date) 


App rove d : /s/ John P. Wheeler 

(State Conservationist) 
USDA, Soil Conservation Seivice 


When By Mutual Consent: 


Byj 

(Date) (Participant) 
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§505. A2 Notice of partial contract termination. 


NOTICE OF CONTRACT TERMINATION 
RURAL CLEAN WATER PROGRAM 
(PARTIAL) 


Name and Address of Participant 

Frank R. Clark State Anystate 

(name) 

Star Route 2 , Box 51 County Anycount y 

Brownsville, Anystate 53901 Contract No. 79**RCWP-7501 

(Address) 

You are hereby notified that in accordance with Section 634.31(c), Rural 
Clean Water Program Regulations, contract number 79-RCWP-'7501 is terminated, 
effective January 18, 1980. The remainder of the contract remains in 
full force and effect. 

Fields 2 and 4, 140 acres, Contract Items 5 and 6 for Establishing 
Cover Crop and Grass Seeding. 

The reason for this termination is that fields 2 and 4 have been transferred 
by sale and the purenaser will not agree to assume the obligations of 
said contract with respect to the acreage involved. 

No cost-share payments have been made for any identifiable units carried 
out on fields 2 and 4. Loss of acreage will not adversely affect the 
water quality plan included in the contract. No refund of, or adjustment 
in, Federal cost-share payments is required. 

January 27. 1980 By: /s/ Leonard R. Evans 

(Date) Executive Director 

P.O. Box" 1"976~ ' 

Clearwater^ Anystate 5Q208 


February 3, 1980 Approved: /s/ John P. Wheeler 

(Date) fstate Conservationist) 

USDA, Soil Conservation Service 


When By Mutual Consent: 


February 10 . 1980 
(Kf 


By: /s/ Frank R. ClaiK 
(Participant) 
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§505,43 Pooling agreement-RCW 


POOLING AGREEMENT - RCWP 


We, the undersigned participants, hereby agree to pool our resources to 
jointly plan for and construct an Erosion Control Dam, the major portion 
of which will be located on the John H. Doe farm, which is the eighty 
(80) acres South of State Highway 86 in the central portion of Section 
Number Nine (9), T & P Ry. Co. Survey Block Three (3), Anycounty, AnysLate. 

Benefits will be accrued by reductions in land loss and pollutants 
entering the stream, livestock losses, and reduced terrace maintenance 
costs. According to an evaluation by the Administering Agency approved 
by the Soil Conservation Service, benefits will be received as follows; 

J. D. Black, 87.98 percent; James D. Wood, 3.68 percent; John H- Doe, 

3.10 percent; and nonparticipating landowners, 5.25 percent. 

Cost sharing under the Rural Clean Water Program will be reduced by the 
extent of nonparticipating landowners. Cost sharing will be obligated 
in Rural Clean Water Program contracts in accordance with the above 
percentage benefits each participant will receive, Cost sharing earned 
will also be in accordance with percentage of benefits. 

We also agree to maintenance responsibilities and agree that John H. 

Doe, with the assistance of the Administering Agency and the Soil 
Conservation Service, will be responsible for determining when maintenance 
is needed. We hereby give John K. Doe authority to take whatever steps 
are necessary to make arrangements for and carry*' out maintenance as 
determined needed. The cost of providing maintenance will be shared as 
follows ; 


/s/ J. D. Black 
(Name) 


, fifty (50) percent 


/s/ John H. Doe , fifty (50) percent 

(Name) 

AGREEMENT PARTICIPANTS; 


/s/ John N. Doe Date A -‘7-80 Contract No. 79-RCWP-912Q 

(Namel 

/$/ J. D. Black Date 4-I1-8Q Contract No. 79-RCWP-9116 

(Naiiel 


/s/ James D. Wood 
(Name) 


Date 4-15-80 Contract No. 79-RCWP-914Q 
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§505.44 Contract Check List - RCWP 


CONTRACT CHECK LIST - RCWP 


NAME{S) OF PARTICIPANTS 

DC 

CO 

ITEMS REVIEWED 



A. APPLICATION - SCS--WR-1 

1, Participant is eligible and has control of the land unit 

for the required contract period. 



2. Priority for participation shown. 



3. Has all or any part of land unit been under a previous 

RCWP Contract? 



B. WATER QUALITY CONTRACT/ SCHEDULE OF OPERATIONS 

1. Period of contract is within 5-10 years 



2. Special provisions included as needed. 



3. Nondiscrijninacion provisions included, if required. I 



4. Participant has signed the contract and has authority 

to do so. 



5, Water quality plan map included, and shows field numbers, 

acreage, and land use, etc. 



6, All fields accounted for and acreage agrees with total. 



7, Soil and land capability maps and legends included (as 

applicable) . 



8, BMP^s, identifiable units, cost-share rates, and 

average costs are In accordance with current approved 
lists of BMP's, cost-share rates, and costs. 



9, Contract item no. assigned for all BMP's, 



10. All essential BMP's scheduled in proper sequence. 



11. Primary purpose for all cost-shared BMP's shown. 



12, Specifications on file for all BMP^s. 



13. DC has signed certifying technical adequacy. 



14. SWCD Board has approved and signed. 



REMARKS 


Initials of DC Initials of CO 

Date Checked Date Checked 

(CO) Contracting Officer for administering agency 
(DC) District Conservationist 
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§505.45 SCS-CO-154, Summary - Acfual Costs of Seed, Trees, and Shrubs. 


U 5 DCPAMTMENT Of ACfliCuLTUftE 9C9>CO 1 5i 

SO^LCONSERVATloNSEflVICE ftCV S>n 

FORM A«*flOVED 
OWBHa 40 R3«66 

SUMMARY - ACTUAL COSTS OF SEED, TREES, AND SHRUBS 

|^i^lfthIr»TUtionUuw<^ lnbo<he»*citv«4opfmm JfVj(mpleTn*fitrbor oliCtin>wvitKin RoctinulJonorWtItrQuKOtf t<chn)CMKKttii>c«And'cr coatt^Jnf^c Th* lutherrtJfi 

kf^nortm 16 liSC $90i t(Sori Con^vation). 16U5C 1 111 ftaAlil >'6 05C590p(b|(Grt*tPM-nk.30U^ ) 2 » H s«) (Rural Abwwkmd Mms) 31} USCl 2&« it M 4 

(RiraiCWinWitarl Firmihtn|1ritcir7njtion livoAintirf »f>d wotbicontidiiitijl hwMVM it«n<<.itivvlno>Oir iiriCCMttiistJioci Gr^CnflGld Wa.C£r 


STATE Anyarate county Quality Project 


SPECIES OF SEED. 

TREES OR SHRUBS 

OR OTHER MATERIALS 

1 ACTUAL UNIT CQ^TS BY SOURCE 
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COLUMN NUMBER 

SOUttCE OF COSTS 

DATE SECURED 

1 

William Bros. Feed ( Seed, Brovmsport , Anystate 

! 10/79 . 

2 

CommanchG County Fafftn Supply » Elgin, Anystate 

8/79 

3 

Petrelll 6 0’ Rauch I^enecal, Buford, Anystate 

12/79 

4 

Hughes Ranch Servlet ^ Bixby, Anystate 

9/79 

5 

O^Keefe's Building ^ Supplies, Atascadero, Anystf 


6 
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§505.46 SCS-CO-155, Summary - Actual Costs of Installing Practices. 


U S DCPAOTMtUT Of AGfliCUlf'UHt 5C3-CO 15 5 

S6jL CCKiSf RVATIOK StPVJCE 7«7B 

FORM APPROVED 
OUBHc 40 R 3^ 

SUMMARY - ACTUAL COSTS OF INSTALLING PRACTICES 

RCWP - Fencing (5 ft.» A strand) 

T>Minlonniti»n isuvtd^boththi impiemenLiurcrftCon^ryitJiOii Rccbnij(ion«f Wilcf OiaMy pUn n th« bJvt to# tec ho>c.>l MUiUoet And/or cutt 1>*eMJthontet 

Igruichwkar* l« U5C 590* ttSoJ Coai*fv«tiarM 16USC 1301 1 311 (Wjtw Binh) 1 6 DSC 590p{bi (Grwl PW) 30 USC UWrt t«nRu**l Atwodoned Muiej) J3 USC l2Mrt wq (Runt 
CWtWiltrl FufniiA«Hrt*vrnilionii trotunLiTT ind ir)4t«cont«5»rtu* Howertr it ii weeuAry nordcf to recrivt *iviUr)C« 
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§505*47 BMP list and cost-share rate schedule* 


BEST MANAGEMENT PRi\CTICE LIST ANT) COST-RATE SCHEDULE FOR THE 
RURAL CLEAN WATER PROGRAM 


Apy state 
State 


Greenfield Water Quality Project 
RCWP Project 


List of Best Management Practices, Cost-share rates, Average Costs, and 
Specified Maximum Costs for carrying out plans under the Rural Clean 
Water Program as developed after consultation with the County Coordinating 
Committee. These average costs are effective as of the date of last 
signature or December 1, 1979, whichever is Later, 

RECOMMENDED: 


/s/ Leonard R. Evans, Executive Director October 27, 1979 
Administering Agency Date 


/s/ Earl 

G. Campbell, 

Chainnan 

November 5, 1979 

Soil 

Conservation 

District 

Date 


APPROVED : 


/s/ John P* Wheeler, Chairman 

November 25, 1979 

State Rural Clean Water Coordinating 

Date 


Committee 


NOTE; Delete any average cost item not used in the project area 
by lining through and initialing by the AA, 
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RCWP Project: Greenfield Water Quality 
Project 

Average Cost Year 197 9 


BMP No. Description 

Establishntent of permagent vegetative cover . (Applicable to 
land presently in cultivation or land that has been out of 
cultivation less than 5 years prior to the date of the contract.) 

Identifiable Units : 

a. Clearing, grading, shaping, or filling areas in a field 
to permit use of seeding and mowing equipment. 

b. Seedbed preparation. 

c. Seed, seeding, and fertilizer. 

FEDERAL COST-SHARE: percent 

AVERAGE COSTS 


1. Seedbed preparation, dry land per acre. 


a. 

for summer fallow 


b. 

land preparation, seed,, and seeding 

c. 

a cover crop, 
plow-plant (includes land 

foul with 

d. 

cheat-grass) 

other seedbed preparation 

(limited 


cultivation) 



2. Seedbed preparation, irrigated land per acre. 



a. 

summer fallow 


b. 

other seedbed preparation (intensive 


c. 

cultivation, normally includes plowing) 
other seedbed preparation (limited 



cultivation) 

3. 


packing seedbed, per acre. 

4. 

Seed 

and seeding, per acre. 
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BMP No. Description 


a. perceftt tame (common -commercial 

species) 

b* 80 to 100 percent tame„ special purpose 

(commercial species, identify eligible 
species) 

c, 50 to 80 percent tame (common- commercial 

species) 

d. 25 to 50 percent tame species. 

c. 0 to 25 percent tame species. 

Overseeding and spot seeding included in above groupings. 

5* 1000 sq. ft. for grading, shaping, or 

fillings with heavy earth-moving 
equipment in order that farm tillage 
implements may be used to prepare 
a seedbed, 

6. Fertilizer--See Table I. 

Irrigation land leveling 
FEDERAL COST-SHARE: percent 

Constructing, enlarging, or sealing dams, pits, or ponds ; 
Installing or sealing a dam, pit, or pond, for impoundment of 
water for purposes other than irrigation, 

IDENTIFIABLE UNITS : 

a. Earth Work and Structures. 

b. Sealing or lining, 

FEDERAL COST -SHARES; 

Wind and Water Erosion Protection percent 

Economic Use of Land percent 

AVERAGE COSTS 

1. Earth work and structures. 

a. per cubic yard of earth moved - 

compacted by earth moving equipment. 

b. _________ cubic yard of earth moved - 

compacted by specialized equipment. 
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c. ^per cubic yard of rock excavated. 

d. per square yard cleared for site 

clearance. 

e. Project average costs Hated in Table II for required 
materials for structures. 

2. Sealing or lining. 


a, per pound of refined bentonite used 

in sealing or lining. 

b. per square foot of asphalt or plastic 

membrane lining. 
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§505.48 BMP list and cost-share rate schedule, RCWP, supplements 1 and 2. 


Supplement No. 1 
Greenfield Water Quality 
Project, Anystate 
(Project) 

BEST MANAGEMENT PRACTICE LIST AND COST-SHARE RATE SCHEDULE 
RURAL CLEAN WATER PROGRAM 


ADD: 


Developing springs and seeps » 

Cost-share rate; 50 percent 


CHANGE: 


Initial establishment of field or wind stripcropping . 
Increase cost-share rate from 35 to 50 percent 


RECOMMENDED: 


Administering Agency 

Date 

/s/ Earl G. Campbell. Chairman 

Hay 17, 1980 

Soil Conservation District 

Date 

APPROVED : 


/s/ John P. Wheeler, Chairman 

June 5, 1980 

State Rural Clean Water Coordinating 
Committee 

Date 
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Supplement No 2 
Greenfield Wa t er Quality 
Pro^iect, Anystate 
(Project) 


BEST MANAGEMENT PRACTICE LIST AND COST-SHARE RATE SCHEDULE 
RURAL CLEAN WATER PROGRAM 


With the following changes, the average costs for the period October I, 
1978 , to September 30, 1979 , shall remain in effect for the period 
October 1979 ^ to September 3Q> 1980 . 


RECOMMENDED: 


/s/ Leonard R Evans, Executive Director September 15, 1979 
Administering Agency Date 


/ s/ Earl G. Campbell, Chairman September 24, 1979 

Soil Conservation District Date 


APPROVED: 


/s/ John P Wheeler, Chairman September 30, 1979 

State Rural Clean Water Coordinating Date 

CoEnmittee 
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§505.49 AD-369, Equal Opportunity. 

UNITED STATES DEPARTMENT OF AGRICULTURE 

EQUAL OPPORTUNITY 


(The /ollounng clause is aftphcahle unless thts contract ts esempt under the rules, fegutattons, 
and relevant orders of the Secretary of Labor (41 CFR, Ch, 60). 


Duung ihe performance of this contract, the Contractor agrees as follows: 

(a) The Contractor will not discriminate against an> employee or applicant for employ- 
ment because of race, color, religion, sex, or national origin The Contractor will 
lake affirmaiive action to ensure that appluanis are employed, and that cmplovees 
are treated during emplovment, without regard to their race, color, religion, sev or 
national origin Such action shall include, but noi be limited to, ihc following; 
employment, upgrading, demotion, or transfer, recruitment or recrutcment ad\ert!SLng 
layoff or termination, rates of pay or other forms of compensation, and selection 
for training, including apprenticeship The Contractor agrees to post in conspicuous 
places, available to employees and applicants foi employment, notices to be pro - 
vided by the Contracting Officer setting forth the provisions of this Equal Oppor^ 
tunity clause. 

(b) The Contractor will, in all solicitations or advertisements for employees placed bv 
or on behalf of the Contractor, state that all qualified applicants will receive con ^ 
sidcralion for employment without regard to race, color, religion, sex or national 
origin 

(c) The ConlractoT wiU send u> each labor union or representative of workers with 
which he has a collective bargaining agreemem or other contract or understanding. 
*a notice, to be provided by the agenc\ Contracting Officer, advising the labor union 
or workers' repiesentaiive of llic Contractor's commitments under this Equal Oppor- 
tunny clause, and shall post copies of the notice in conspicuous places available 
to employees and applicants for employment 

(d) The Contractor will comply with all provisions of Excculive Order No 11246 of 
September 24, 1965, and of the rules, regulations, and relevant orders of the 
Secretary of Labor 

(c) The Contractor will furnish all informaiion and reports required by Executive Order 
No, 11246 of September 24. 1965, and by the rules, regulations, and orders of the 
Secretary of Labor, or pursuant thereto, and will permit access lo his books, records, 
and accounts b) the conlracling agenc) and the Secretary of Labor for purposes of 
investigation to ascertain compliance with such rules, regulations, and orders 

(f) In the event of the Contractor's noncompl lance with Ihc Equal Opporlunily clause of 
this contract or with any of the said rules, regulations, or orders, this contract may be 
canceled, terminated or suspended, in whole or in pari, and the ConUaclor may be 
declared ineligible for further Government conlracis in accordance with procedures 
authorized in Lvecutive Order No. 1 1246 of September 24. 1965, and such other 
sanctions may be imposed and remedies invoked as provided in Executive Order 
No, 11246 of September 24, 1965, or b> rule, regulation, or order of the Secretary of 
Labor, or as otherwise provided by law. 

Continued ou reverse 

FORM AD-369 tl-6« 


505-101 


(14-500/507- (NRCWPM), July 1979) 



PART 505 EXHIBITS 


505.49 


coHTiNueo 


(g) The Contractor will include the provisions of paragraphs (a) through (g) m every 
subcontract or purchase order unless exempted by rules, regulations, or orders of 
the Secretary of Labor issued pursuant to section 204 of Executive Order No. 1 1246 
of September 24, 1965. so that such provisions will be binding upon each subcon- 
tractor or vendor. The Contractor will take such action with respect to any sub - 
contract or purchase order as the contracting agency may direct as a means of 
enforcing such provisions, including sanctions for noncompliance. Provided, how- 
ever, that in the event the Contractor becomes involved in, or is threatened with, 
litigation with a subcontractor or vendor as a result of such direction by the con- 
tracting agency, the Contractor may request the United Stales to enter into such 
litigaliof to protect the interests of the United Stales. 


rORM kO U9 IREV. 11-^) R- 
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§505.50 SCS“AS”818, Certification of Nonsegregated Facilities, 


SGS-AS-&18 
Rev. U-70 
File Code 


CERTIFICATION OF NONSEGREGATED FACILITIES 


(Applicable to federally assisted construction contracts and related sub- 
contracts exceeding ?10,000 v?hich are not exempt from the Equal Opportunity 
clause^ ) 

The federally assisted construction contractor certifies that he does not 
maintain or provide for his employees any segregated facilities at any of his 
establishments, and that he does not permit his employees to perform their 
services at any location, under his control, where segregated facilities are 
tnAlntalned* The federally assisted construction contractor certifies further 
that he will not maintain or provide for his employees any segregated facilities 
at any of hia establisliments, and that he will not permit his employees to per- 
form their services at any location, under his control, where segregated facili- 
ties are maintained. The federally assisted construction contractor agrees that 
a breach of this certification is a violation of the Equal Opportunity clause in 
this contract. As used in this certification, the term ’’segregated facilities” 
means any waiting rooms, work areas, re^urooms and washrooms, restaurants and 
other eating areas, timeclocks, locker rooms and other storage or dressing areas, 
parking lota, drinking fountains, recreation or entertainment areas, transporta- 
tion! housing facilities provided for employees which are segregated by 
explicit directive or are in fact segregated on the basis of race, color, religion, 
or national origin, because of habit, local custom, or othen/ise. The federally 
assisted construction contractor agrees that (except where he has obtained iden- 
tical certifications from proposed subcontractors for specific time periods) he 
will obtain identical certifications from proposed subcontractors prior to the 
award of subcontracts exceeding $10,000 which are not exempt from the provisions 
of the Equal Opportunity clause, and that he will retain such certifications in 
hlB files. 

NOTE: The penalty for making false statements in offers is prescribed in 
18 U*S.C. 1001. 


A« 0« Contractor 

Contractor 

/a/ A# G, Contractor 

Signature 

Participant October 20^ IgB O 

Title Date 
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§505,51 SCS-"AS“‘819, Notice to Prospective Federally Assisted 

Construction Contractors. 


SCS-AS-819 
Rev, 2*71 


NOTICE TO PROSPECTIVE FEDERALLY ASSISTED CONSTRUCTION CONTRACTORS 


(a) A Certification of Nonsegregated Facilities must be submitted prior 
to the award of a federally assisted construction contract exceeding $10,000 
which is not exempt from the provisions of the Equal Opportunity clause* 

(b) Contractors receiving federally assisted construction contract awards 
exceeding $10,000 which are not exempt from the provisions of the Equal Oppor- 
tunity clause will be required to provide for the forwarding of the following 
notice to prospective subcontractors for supplies and construction contracts 
where the subcontracts exceed $10,000 and are not exempt from the provisions 

of the Equal Opportunity clause. 


NOTICE TO PROSPECTIVE SUBCONTRACTORS OF REQUIREMENT FOR 
CERTIFICATIONS OF NONSEGREGATED FACILITIES 


(a) A Certification of Nonsegregated Facilities must be submitted prior 
to the award of a subcontract exceeding $10,000 which is not exempt from the 
provisions of the Equal Opportunity clause. 

(b) Contractors receiving subcontract awards exceeding $10,000 which are 
not' exempt from the provisions of the Equal Opportunity clause will be re- 
quired to provide for the forwarding of this notice to prospective subcon- 
tractors for supplies and construction contracts where the subcontracts exceed 
$10,000 and are not exempt from the provisions of the Equal Opportunity clause. 
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APpmOHAL rNSTRUCTIONS 


Enter Ch« Qaae o" the Applicable Soil Coaservatlon State office. 

Indicate with ao X whether the type of payment requasced ii; 

a. Aq idvance« r eloburgeaent or both 

b. Final or partial 

Enter the paym^jht ret^ueat cumber for thla request. Docujaeots shall be numbered 
consecutively scartlng vitb *'l." The beginning of a new fiscal year, or rejected 
payment requests do cor affect the sequential nuaberlng of the SF**270* 

Enter the naae arvl cocpi' cc nalllag address, including the ZIP code for the 
Adalnisterlng Agency. 

Enter the name and coaplcta nailing address, locludlng ZIP code of tht payee 
if it is different than the grancte (Ad min Is taring Agency) shown in item 9* 

Line a einus Line b. 

Sum of llaes c and d. 

Von-rederai share of amount of line t« 

Federal share of usounc on lint e. 

Federal payments previously re<tuescdd. 
line g nlous line b. 

Zneex on each of the lln<at>t Advances shall ba raftuasted for not nora 

than A 1-Bioath period. 

Provide tha following Information, If applicable: Otherwise leave blnnk. 

«• Eequests reflecting both a reimbursenent and an advance payment- enter 
the amount includod on line 111, for each type of payment cequeitmd. 
Administering Agency’s certification. 

ADOmOHAt INFORMATIOW 


A. All credit figures vlU be ahovn In parenthesis ( )• 


B. Subelsslon: On s eonthly or mors frequent basis, es needed* 

C. Plitrlbuclon; Original and one copy to the applicable Soil Conservation 

Servlet Stats office, 

Ooe copy to be retained by the Adnlnlsctrlng Agency. 


STMAAse Pom* t7o a*ca rr^ 

urt ■»t>Aa*i^*»a 
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§505.61 SF-119'!i, Authorized Signature Card for Payment Vouchers 

Letter of Credit. 
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§505.62 Treasury regional disbursing offices. 
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§505.63 SF-1193A, Letter of Credit. 


ISSUING AGtNCY 

{••'ll Cotisecvatioa Service, USD/ 
522, 4321 Harc.d.ck. Road 

College Park, Md. 2O7A0 

AGEHCY STATION SYMBOL 

12-10-8718 


LETTER OF; 
CREDIT 

Auth; Trtasury Oepartment 
CJrctifarNo. 1075, Revised 


(FOR AGENCY USE) 


LETTER-OF CREDIT NUMOP^ 
AMENDMENT NUMBER N/A 


EFFECTIVE DATE 

October 1, 1978 


TO: T<e«5Ufy Oubursin j Center or Regional OWco 

Regional Disbursing Center , ^ ^ . 

Bureau Qf GovemjneQC Financial Operarlona 

U*S, Department of the Treasury 


P.O. Box 1748 
Washington* D.C. 20013 


In accordance with tbe authorization oi the Fiscal Assistant Secretary, Department of the Tfeasury< there ii hereby authorized 
for the account and responsibility of the issuing agency a letter of credit 


IN FAVOR OF; 

Southern Maryland Land Cotnmlsalon. 
Box 0100 

Prince Frederick, Maryland 00000 


TREASURY CHECKS TO BE MADE PAYABIE TO: 
Southern Maryland Land Commission 
Box 0000 

Prince Frederick* Maryland 00000 
OR 

Calvert Bank ^ Trust Company 
Prince Frederick, Maryland 00000 
(for) Southern Maryland Land Commission 
Account No. 2345-09-522RB 


AMOUNT AUTHORIZED 


200 , 000.00 


TIME DESIGNATION 

a EACH FISCAL YEAR 
B WlTHOliT TIME UMIT 


PRIOR AUTHORIZATION 


THIS CHANGE 
tncretM 

% 

DecreeM 


Time Dailgnatlon: Dch Fiscal Yeer 

G The unpaid balance of this letter of credit is revoked at the end of each fiscal year and the full amount authorized is reestablished 
It the beginning of each fiscal year unless you are advised in wntmg that this Jetter has been revoked.* 

OR 

□ The unpaid balance of this letter of credrt is earned forieard at the end of each fiscal year and wiH remain available during tn# 
foftevring fiscal year and, in addition, the full amount authonied is reestablished st the beginning of each fiscal year unless you are 
advised m writing that this lerttr has been revoked.* 

Time Oesfgnatlon: Without Time Umft 

The unpaid balance of this letter of credit will remain available until you are advised in writing that this letter has been revoked,* 

The emount of this letter of credit is hereby certified to be drawn against, upon presentation to you of Standard Form iS3, Request 
for Payment on Letter of Credit and Status of Funds Report, by the officiai(i) of the recipient organization whose signaturefi) 
appeer(s) on the Standard Form U94, Authonzed Signature Card for Payment Vouchers on Letter of Credit, attached hereto or 
previously or subsequently furnished you. 

The amount of each Request for Payment paid by the Department of the Treasury to the recipient organization at a designated 
commercial bank shell constitute payment to the recipient organization by the United States. 

I certify to the Department of the Treasury that the payments authonzed hireui are correct and proper for payment from the 
ippropriitlons or funds legally committed and available for the purpose, when paid ui accordance with the terms and conditions cited 
above. 

*ThU letter of credit is Irrevocable to the extent the recipient organization has obligated funds m good faith thereunder In executing 
the authonzed Federal program m aaordance with the grant contract, or other agreement 


DATE CERTIFIED __ 0ctob« 1, 1978 


Joe Doe 


Kzcd ccfmnriNO offtccr 


Joe Doe* (title aa applicable) 


TYreO NAME ANO TITLE 


ORIGINAL - fecfcral Program Agency will forward thla copy to Treasury 
Dhbursing Office. 


JTANOARD rORM USU 
OctQbvf 1976 

rusouiCD ir ovr, or recMujnr 

I TFRM ^ZOOO 
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§505.64 SF-183, Request for Payment on Letter of Credit and Status 

of Funds Report. 
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STATUS OF FUNDS REPORT 
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PREPARATION OF SF-183 


THE GRANTEE WILL PREPARE ONE (1) 5-PART SET OF SF-ia3 FOR EACH REQUEST 
FOR PAYMENT UNDER A LETTER OF CREDIT. 

(1) Enter the eight-digit agency accounting location code as shown 
on the related SF-1193A, Letter of Credit 

(2) Enter the eight-digit letter of credit number as shown on the 
related SF-1193A. 

C3) Enter the appropriate document number. Documents will be 
numbered consecutively starting with "1 " Amendments to the letter of 
credit, the beginning of a new fiscal year, or rejected payment requests 
do not effect the sequential number of the SF-183. 

(4) Enter the total amount of this request for payment, 

(5) Enter the name and address of the applicable SCS State Office 
that issued the letter of credit 

(6) Enter the name and address of the grantee. This information 
must be identical to that entered in the block "IN FAVOR OF" on the 
related SF-1193A. 

C7) Enter the name and address of the Treasury Regional Disbursing 
Office servicing the letter of credit 

(8) Enter the information shown in the block "TREASURY CHECKS TO 
BE MADE PAYABLE TO" on the related SF-1193A. 

(9) Enter the total amount of undisbursed Federal funds in the 
hands of the grantee on the first dav of the current fiscal year. These 
funds relate solely to the prograin(s} covered in the SCS letter of 
credit. The amount includes all funds on deposit with a commercial bank 
or maintained as imprest funds (petty cash) and received but undeposited 
Treasury checks. During the first fiscal year the amount in this block 
would be zero. 

(10) Enter the total amount of all advances of Federal funds 
received through the SCS letter of credit during the current fiscal 
year. Do not reduce this entry by the amount of excessively drawn 
Federal funds refunded to SCS 

(11) Enter the total amount of all collections, refunds, and/or 
miscellaneous receipts of Federal funds received during the current 
fiscal year. Examples of items to be included in this amount are: 

(a) Federal funds advanced to a secondary recipient and, 
subsequently, determined to be in excess of immediate disbursement 
needs, which have been returned to the grantee. 

(b) Proceeds from the sale of goods and/or services. 

(c) Interest earned on Federal funds. 

(12) Enter the total amount of Federal funds actually disbursed 
during the current fiscal year, including advances to secondary recipients 
and refunds to SCS. 

(13) Enter the estimated number of workdays until the amount 
reported in item (14) will be disbursed. This estimate includes the day 
on which this request for payment is prepared but does not include the 
day on which the funds will be disbursed. For example, if the request 
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for payment is prepared on a Tuesday and the grantee expects to disburse 
the Federal funds on hand on the same day it is preparing the request 
for payment, this represents a zero days supply of Federal funds. 

(14) Enter the amount reported on line 4 less the amount reported 
on line 5 . 

(15) Enter the estimated number of workdays from the estimated day 
of receipt until the amount requested on item (16) will be disbursed. 
This estimate includes the expected day of receipt, but does not include 
the day of disbursement. For example, if the grantee expects to receive 
the Federal funds requested on a Friday and disburses these funds on 
Monday of the following week^ this represents a 1-day supply of Federal 
funds, assuming Saturday and Sunday are not workdays. 

(16) Enter the total amount of this request for payment 

(17) Enter the total amount of the request(s) for payment which 

have been submitted, but for which the grantee has not yet received 
payment. 

(18) Enter the sum of the amounts reported oo items (14), (16), 
and (17). 

(19) Enter the number of subgrantees maintaining the outstanding 
balances reported on item (20) of this request for payment. 

(20) Enter the difference between the total amount of Federal 
funds advanced to secondary recipients and the total amount of Federal 
funds disbursed by secondary recipients under the SC^ letter of credit. 

(21) Enter a breakdown of the total dollar amount of this request 

for payment into categories as prescribed by SCS. The total of this 

section must be the same as the ’’AMOUN'T REQUESTED'* under item (4) and 
the ^’AMOUNT OF THIS REQUEST FOR P.AmKT" under item (16). 

(22) Only the designated officiaL(s) of the grantee authorized to 
certify requests for payment on the SF-1194, Authorized Signature Card, 
may certify the SF-183. 


DISTRIBUTION OF SF-183 

(1) The grantee will forward the original, duplicate, and quintuplicate 
to the Treasury Regional Disbursing Office servicing the Letter of 

credit and named in item (7). 

(2) The triplicate will be forwarded to the SCS State Office. 

(3) The quadruplicate copy will be retained by the grantee. 
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§505.65 SF-272, Federal Cash Transactions Report. 


[ Approved b y Qttice o( ind Uudget t^o 

FEDERAL CASH TRANSACTIONS REPORT ^ ofCini/iboftii ircinial lo tfiit ;»pon 

inafru^/jons on the baek If report is for more i/ian one prant or j 
aiau/Qnc< Q^reejncnt, attach completed Standard Form Sl'2-A ) 


Soil Conservation Service 
College Parkt Maryland 


2. RECIPIENT 

ORGANIZATION 

A Ftetrtl |rin{ m oth«r tetnlifica . 5 
liOA lhimb«r 

Rdcipitnt t itcouni numb«r si 
tdtnlifyidi Aurrb«r 

N7.^ 

Nt>if 

Southern Maryland Land Commission 

a. Ltlltr df credit nuaibM 

N/A 

i 7. 

1 

List pi,m«nt vouch, t numbti 

Slrtel 

Box 0000 

[ Give fotaf number for thin pertori 

CUf. 5UU 

9lJ ZIP C<^f 

Prince Frederick, Maryland 00000 

S. fdjfindflt Voiichtn c/«difte 1 
your MCMRl 

8 1 9. Tr4i»gry ctitcii rrCdi«td luArlArr 
ot not dtf>09\iedi 

10. 

PERIOD COVERED BY THIS REPORT 

J, FEDERAL EMPLOYER i 
lOENTIFfCATION KO r 

FAOM (mOMfA, da^, yrarj 

12 - 01 - 79 

TO imoarA, d^y vrci^l 

12 - 31 - 79 



a Cash orv hand beginning of reporting penod 

5 

10,452. 80 



b. Letter of credit withdrawals 

0 -- 

11. STATUS OF 


c, Treasury check paymertls 

15,000*00 

FEDERAL 


d Total receipts (Sum 0 / lines 6 and c) 

15,000.00 

CASH 


e, Total cash available (5um 0 / Imes a and d) 

25,452.80 



f. Gross disbursements 

20,192.50 

^See $ptafie 
tnsiruettms 
on the backj 


1 g Federal share of program income 

- 0 - 


h Net disbursements (Line f mm«a fine g) 

20,192.50 



1. Adjustments of prior periods 

- 0 - 



|. Cash on hand end of period | 


5,260.30 

12. THE AMOUNT SHOWN 
ON 1 JNF 1 1 1 Annv/r 

13. OTHER INFORMATION 




REPRESENTS CASH RE ' 
OUIREMENTS FOR THE i 

rW'CllINft h 

a Interest income 

s 

- 0 - 


Daifs 

b Advances to subgrantees or subcontractors 

$ 

- 0 ~ 


Cash on hand |5>260.30 


$ 4>873.20 Unpaid Vouchers 

387*10 Unobligated funds, over estimated, 


f certify to the best of my I 

knowledge and belief Chat AUTHORIZED 

this report is true in all re | 

ipects and that all diSDurse i CERTIFYING 

ments have been made for ! 

the purpose and conditions | OFFICIAL 

of the grant or agreement j | 

fir I 

1 SISNATURE 

John^ Wilson 
! 0^ 

DATE REPORT SUBMITTED 

January 10, 1980 


{AreoCode) (NmnStr) (£jFUnii«N| 

TELEPHONE 1 123 | 456-7890 1 109 

IMI5 SPACE FOR AGENCY USE — ' — 


SCS Review 
Date Y/o/scr 


272-m 


S^nature & Title 


STANDARD FORM 272 C7-76) 

PfticribcJj by OHiC# of Minigemon^ *nd Budget 
Clf» No ^*"110 
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Please type or print legibly Items 1, 2, 8, 9, 10. lid, lie, llh, and 15 are seif explanatory, specific 
Instructions for other items are as follows: 


lUm Entry 


3 Enter employer identification number assigned by the 
U,S. Internal Revenue Service or the FtCE (institution) 
code. 

If this report covers more than one grant or other 
agreement, leave items 4 and 5 blank and provide the 
Information on Standard Form 272~A. Report of Fed 
era! Cash Transactions — Continued, otherwise, 

4 Enter Federal grant number, agreement number, or 
other identifying numbers if requested by sponsoring 
4gency, 

5 This space reserved for an account number or other 
identifying number that may be assigned by the re 
cipient. 

5 Enter the letter of credit number that applies to this 
report If all advances were made by Treasury check, 
enter "'NA" for not applicable and leave items 7 and 8 
blank. 

7 Enter the voucher number of the last letter of credit 
payment voucher (Form TUS 5401) that was credited 
to your account 

11a Enter the total amount of Federal cash on hand at the 
beginning of the reporting period including aJl of the 
Federal funds on deposit imprest funds, and unde 
posited Treasury checks 

Ilb Enter total amount of Federal funds received through 
payment vouchers (Form TUS 5401) that were cred 
ited to your account during the reporting period 

11c Enter the total amount of all Federal funds received 
during the reporting period through Treasury checks, 
whether or not deposited 

Ilf Enter the total Federal cash disbursements, made 
during the reporting period, including cash received 
as program income Disbursements as used here also 
Include the amount of advances and payments less 
refunds to subgrar^tees or contractors, the gross 
amount of direct salaries and wages, including the 


Entry fum 


emplopee’s share of benefits if treated as a direct cost, 
interdepartmental charges for suppires and services, 
and the amount to which the recipient is entitled for 
indirect costs. 

llg Enter the Federal share of program income that was 
required to be used on the project or program by the 
terms of the grant or agreement. 

Hi Enter the amount of all adjustments pertaining to prior 
periods affecting the ending balance that have not 
been included m any lines above Identify each grant or 
agreement for which adjustment was made, and enter 
an explanation for each adjustment under "Remarks " 
Use plain sheets of paper if additional space is required 

Uj Enter the total amount of Federal cash on hand at the 
end of the reporting period This amount should include 
all funds on deposit imprest funds, and undeposited 
funds (line e. Hess line h. plus or minus line i). 

12 Enter the estimated r^umber of days until the cash on 
hand, shown on line 1 Ij, will be expended If more than 
three days cash requements are on hand provide an 
explanation under "Remarks’’ as to why Ine drawoown 
vras made prematurely, or other reasons for the excess 
cash The requirement for the explanation does not 
apply to preschediiled or automatic advances 

13ji Enter the amount of interest earned on advances of 
Federal funds but not remitted to the Federal ager%cy 
If this includes any amount earned and not remitted to 
th-fc Federal sponsoring agency for over 60 days, explain 
under "Remarks" Do not report interest earned or^ 
advances to States 

13b Enter amount of advance to secondary recipients in* 
eluded in item 1 1 h. 

14 In addition to providing explanations as required above, 
give additional explanation deemed necessary by the 
recipient and for information required by the Federal 
sponsoring agency m compliance with governing tegis 
latkon Use plain sheets of paper if additional space is 
rex^ired. 


ADDITIONAL INSTRUCTIONS 

1* Enter the cognizant Soil Conservation Service State Office to whom the report 
is being sent* 

2* Enter the name and complete address of the Administering Agency, including the 
Zip code, 

8« Enter the total number of letter of credit payment vouchers which were credited 
to your account during the reporting raontb. If all Federal funds received were 
by Treasury check, enter ’‘n/A’^ for not applicable. 


•TAHDARD FORM 272 (BACK) (7-76) 
QFO t 1*14 O • 
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STANDARD FORM 272 INSTRUCTIONS CONTINUED 

9, Enter the total number of Treasury checks received during the reporting month 
whether or not deposited. If all Federal funds received were through payment 
vouchers (Standard Form 270) enter “N/A*' as not applicable. 

10* Enter the month, day and year of the beginning and ending dates of the month 
covered by this report. 

lia* This amount should equal line llj * from the previous month’s report. 

15. Certification by the Administering agency. 

ADDITIONAL INFORMATION 

A. One report is prepared by the Administering agency. 

B. All credit figures will be shown In parenthesis ( ). 

C. Due Date ; Monthly, on the 15th day of the following month. 

D. Distrlbu tioni Original and one copy to the cognizant Soil Conservation Service 

State Office. Copy to be retained by the Administering agency. 

NOTE : Standard Form 272, will be reviewed as to cash requirements of the 
Administering agency. The form will be dated and signed by the SCS 
reviewer. 
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§505.66 SF-269, Financial Status Report. 
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INSTRUCTIONS 


Rjaie type or pfini legibly lurni 1 2.3 6 . 7 . 9 . lOd. 10 ». lOj, lOi. 101 . 11 », and 12 
spcPiHc instructicns lor other items era as follows. 


are sellasplanalery. 


Itfvi C^l1y 


4 Cmtf tA« *m0tcir«r «deittific4tiOM numb«r by 

th| U S. Internal Nevanue Sorvice or nCE iiftHituhon) 
cod«s r*<)iiired by th4 tponionnf agiMy 

$ Thit ipKt II ref«rv«tf ^or art acecuflt rt^mbaf o< olhtr 
Werttifyiog nvroBiri Wat may 6t ftiignap by U>a 
r»dpi«flL 

i Coitr tha monlh, day, arid year of bi|innin| irtd 
arviin^ of ihii proi«ct pinod. Tor forminij irjAti mal 
•ra not aMrardfd on i proi^t baui, thow (fit enrtt 
ptinod. 

to Thf fhirpoi* of vertkaf cdumfii (3) throuff' (0 ♦* ^ 
(KOvida financial data for each program, funct’on and 
activity »A tht budeet ai socroved Oy Ihf feo^rti ioon> 
aarlng aftnev If additional colvmni are nttoad. uta at 
many additional formi at needed and .ndKati Mga 
numbtr trv tpicc provided m upptr ho-ivevtr, tna 
totals of all prcgrami, lunetioni or activititt tnouid bv 
thcNvn in column (g) of tha Tint papa iFor agrtamtnti 
parUinini to tevtrat Catalog of raoeral Oomtttie 
Asvslanea proc'ami that do not r*Quirr a funntr 
fufKiional Of activity elastilicalion orcaadown, antar 
under columnt (ai ifirougn (f) iria tdia of the program 
for frinu or oihtr aitisianca agreements containing 
muitjpfa programi nnera one or more proirjms reouirt 
a further breilido<*rn py function or actiyify jsa a 
Mparita fomt lor eacn program ihowing applicant 
functions or acdvilies m the stparaia columns. Tor 
granu or other assistance agreements conraining eov' 
•cal funcl'ons or act'vities nmch aat funded from 
Mvenr pfogrimi prepare a separata form for aien 
•ctMty or functon nnan reouestad by lha Fadarai 
Sponsoring igansy> 

lOa Crttir tha net ouUay This amount stioiatd ba lha samt 
n tht amount reportd m Lina lOe of tne last report. 
If there has beeri in adtuilmtnl to the arnount shown 
prwiouify. please attach eiplanabon Show laro if thrs 
H the initial report 

10b Enter iha tgtat greet program outlays (less rtbataty 
refunds and other discounts) 'or lh>l rtoert period 
IrKiudmi difburtemenli of cash reitiieo at orogram 
k>eom« for reports that are prepared on a :iih 
baeii, outiiys are the sum of actual cash duburso' 
menu for goods and servicis the amount of indirect 
taoensa ehirged. tne value of minnd caninbutions 
applied, ano (he amount of cash advances and 
payments made to contractors and tubirarrteet. for 
nportt prepared on an accrued cvpendUurt baS'i out 
lays art the sum of actual cash disbunemenci thO 
amount of indirect expersa meurrad, (he valut of ih' 
lund contnbuiions aopi ed, artd (he net increase for 
dacrtaie) m the amounts owed by the ree ouint for 
goods and other proparcy rtcerved artd for lervicei 
performed by employees, cont/eetorsi subgranteei, and 
other peytat. 


/fm fttlry 


iDe Enter the amount of ail program irtcomt re allied m 
ihif >ar»od (hat it reouired- oy (ha larms ard con 
dtfiorti Of the Fedorat a«nrd to bo deducted from total 
proiect coses. For reports prepared on a casn basis 
enter the amount of cash income raceivao during the 
reporting period, for reports precared on an accruat 
basis, enter tna amount of «r>CQme earned since the 
beginning of ihe reporting period. When tha lertni or 
cohdiUoni attow progrint mcoma to ba added to tha 
total (ward, tiplam m remarks, the source, (mount 
and dispoiihoh of the i-ncoma 

lOf Enter amount pertaining to the nonFedaraf sha/t of 
program outlays included in the amount on iina a. 

IQh Enter (oral amount of unfiquidated obfigilioni for this 
preiect or orogram, mciudinf unimuidatHf obiifations 
to suDgrantets and cootracion. Unliquidated obligi 
(ions arc 

Cash batfv->obfi|.ationi incurred' but not paid. 

^crued eipenditure basis-^biigationi incurred but 
for which an outlay (ui not been record ed. 

Oo not ineluda any amounts that Mwa been mqiudid 
on fines a through g On (ha final report, line h ih<»jiit 
htvi a taro bafanca. 


lOi Cntar tha Federal share of uniiquidatid dbii{ations 
ihovm on kna h The amdunt sftpwn on this Ime snouJd 
ba tha diffarioce batwian tht amounta on (mea n^mt 1. 


10 k CntM tha sum of (ha emounti shewn on finH | end r 
(f tha report j# finat tha report snouul not contatn any 
anJidvidatadl obi'gationt. 


torn Cntir the unobfigafed ‘balance of Fedtral funds This 
amount should ba iru differanea barwaan tmes a and I 

lib Cntar rata UI a tract dun ng the rsporting psrtod. 

Uc Enttr srnoum of tha base to whicn tha rata wet appliad 


lid Enter total amount af indirect cost chsiged dunng the 
report panod. 


] 1 a Enter amount cf tha Fetfirol ihart charged during tha 
report panod. 

If mors fban ona rata was appMad dunng tha pmitct 
period *r«iuos a separsla u:*iedu(a snowirg beset 
againit which the indirect cost ratal war* scored, the 
respective indirect ril« the month day and /ear the 
ihdirtct raiss wtra in effect amounts of <rvdiract a* 
pans# cnargedi to the pro'tct. ana tie Fadant share of 
mdirtct upoflse charged to tha proiact to data. 


UlOmONAl INFDRyATKW 

Aa All credit ftgurei will bt ibosm le pjroiitlicais ( ). 

J&?i5L0»Ut Quiretrlr, within 30 diyt 4fctr tevd of ((uarter, Fliul 
rtpofti are due 90 day* after end of grant period or after cospletlon. 

Pldtrlbutlon f Original and one copy to applicable Soil CoisiftEVatlon 
State Office. 

One copy to be rttalned by ModnlacerlDi igency, 


'^v.a cao iyr(-a>iia.ite/iMa 


iranoMte roaii 2*t (tace) rt-iai 
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§505.67 Daily status of Federal funds report 


DAILY STATLS OF FEDERAL FUNDS REPORT 
FOR THE MONTH ENDED SePte^i>er f 19 78 

federal Program Agency. USDA - Soil Conservat ion Service 

Recipient Organizations Maryland State Office 

Agency Location Code: 12'“10’-8718 



Ifeddral fonos Received 

V ^ 

Irederal Funds Disbursed 

f \ctual Casn_,AiTKJvn,:: o; 

1 Feae ral funds on nana 


Data 



513,014.67 


1 

S1S,OOD.OO 


. li.O!4.67 

2 


9,500.00 

1,514.67 

3 



1,514.67 

— * 

4 



1,514.67 " 

5 



1.514.67 

6 

17,500.00 

18,9CC.00 

.11.4.6** ^ 

7 



114.67 

0 



114.67 ' 

9 



114.67 ' 

10 

wmmmmmm 


114.67 ! 

11 



114.6** ; 

12 

14,903.60 

14, 900. CO 

115.27 ^ 

13 



ns. n 

14 



115.27 - 

IS 


b. 000. 00 

6,230.27 1 

16 


.5,300.00 

9*50.2*' ' 

17 



non 1*7 1 

18 



980.27 

1 

19 

2,156.00 

2,900.00 

236.27 

J 

20 


HBHIHHHHBHBii 

.236.27 


21 

IDISgBtEBMilWWI 


1 7 -S-. 

'1 

22 

IHHHHHHHHHHil 

HHBHIHHBHIIIIi 

1.136.27 

•4 

23 



951.33 

134 . 39 

'f 

24 



13n 35 ' 

25 



1 

134.39 

26 



134.39 

J 

i 

27 

BHMMHIHIliHHH 


104,39. 

1 

26 


1155555555911 

12.283.39 


29 





10 ] 

HiHHHHHHHHBI 

mmmmmmmm 

293.39 


, 




— 

— TOtAl ~ " 

g 03, SIC. 60 

IIBSHiHHiHHil 



(8) y 

days 

\ ’ H ■'■L*. vOJJ 1 ’ 

'--.til cash cn hand at en< 

of month is 2 







rrepareo byt -] 

rype<i Name and Title ' ' 

Date 



W.. 0. Wilson, President 


Aurnoriz£ 

‘d oificial (Recipient) i 

yped Name and Title 

Date 

. . 




Thctnas S. Schjr.idt, V.P. 
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PREPARATION OF DAILY STATUS OF FEDERAL FUNDS 


(1) Enter the month for which the report is requested by Treasury. 

(2) Enter '*USDA - Soil Conservation Service." 

(3) Enter the name of the grantee. 

(4) Enter the agency location code (12-10'-87XX) . 

(5) Enter Federal funds received. This includes payments by 
letter of credit, direct Treasury check, and/or refunds and receipts, 
whether or not deposited. 

(6) Enter actual ending cash balance from previous coooth. 

(7) Enter total of Federal funds received and Federal funds disbursed 
during the month and cash on hand at the end of the month. 

(8) Enter the estimated number of days until the cash on hand at 
the end of the month will be expended by the grantee. 

(9) Enter signature of individual preparing the report with typed 
name and title and date prepared. 

(10) Enter signature of authorized official of grantee organization 
with typed name and title and date signed. 
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§505.68 SCS-BF-141, Application for Payment, 


U.s. OEPARTMEST OF AGRICULTURE SCS-BF-Ml 

Soil Coniofvotion Sorvict (tl* 70 J 

APPLICATION FOR PAYMENT 

00 

( 2 ) 

AGREE /CONTRACT NO 

(3) 

s^aymcnt apmu I c a t ion 0 

(*) 

Ptnaity fat fah» ifafemtntj q/ tnluat * fine of not mpr» fhon 7 f 0,000 or tmpritoii^ 
mint cf no* tnore rhon five yeart, or bofh fJB USC lOOll 


c ou N r V - - „ . 

( 6 ) 

Thtt infofmttion is used m both the devetoprnenr and nnptetrientation of a Conservation ptan as the basu (or technical assistance andtor cojf 
sharing. The authorities am 16 USC 590a f iSod Conservation), 16 USC t3Qf’t31 J (Water Bank), t6 USC SQQpfbHGreat Piamst 30 USC 

H 0T£ ^ ^ (fiuref Abandoned Mines}. 33 USC J286 et seq i Rufat Clean Water}. Pufmshing this in/orma tion. INCL UOfNG disclosure ot your 

W «Scc:j/ Security Number {SSN} under PL 93 579, Stiction 7b, is voluntary and will be held confidenttal, however, it is necessary to obtain 

services and benefits you are seeking The SSN it used as an identifier by the Soil Conservation Service to rvpoft to the Internal Revenue Sertftco 
amounts paid under the terms of this agreement/contracx It wiU also be usad in connection with lawful roQuosts by other Federal agenaos 
providing technical auntance urxier the terms of this agreement/con *r4CL 


SPECIFIED CONSERVATION PRACTICES PERFORMED 


kIMt 

— A*. 
1 

II 

■ 


ppAcricc 

UMITS 

COMPkKrCD 

DATE 

STAATfO 

OArc 

COMPLCrCD 

eiTtMT 

AVCHAac 

COST 

* 

COST 

amaac 

% 

AsrOuMT 
(Anr< Cl) 

t 


^.(7) 

(81 

(a) 

(10) 

enS 

(} 2 ) 

/I 

77m 


2 












3 











4 











5 











i 











7 












t 











9 

■ ■ 










ID 




! 







IT 












12 











13 

■ 










U 












. 'Y -1 

TOTAL EAF 

tNED >1^ 


(16) 

DIVISION OF PAYMENT BETWEEN PARTICIPANTS — ^ 



1 Ihowmuch 

1 

' YES □ NO Q • 1 

YESn no IT*; 1 


tSi Djd the Siai« or federal Lovernmeot hear anv pan of 
this eipease'^ 


PARTICIPANT** CERTIFICATIONS 


Deductions (SCS State office or AA) 
Author) zaiions for Materials /Services 
I7i Debts due the federal Government 


tl. State and reaefat aid 


19. Other 


20. r<ei payment due participant 


"W 


AATMlNr SliAAE 


-OIL 


J19) 


-( 20 ) 


carrytr\iOut of the identifiable unitfil, at thoicn aboie the cott ihare (T more rhon one pflrr.>n conlntuterf to the 


HOW MUCH 


PAnriClOANT 2 


p 4rMLi4r siiAnr 


PARTICIPANT 1 

"iOClAU SECURITY NO. [namE 

adores* — 

PARTICIPANT 2 ■" 

SOCIAL aecuRiTv NO name 

(22) 

ADDRCS* 

(23) 

IDATE 

(24) 

j^Tre — 

jv..niir|i,Auurv or uriTN^cr CORSERVATfONiST 

FOR USC BY AA OR ASC COUNTY COMMITTEE ONLY 

“""I »P««/ie<< in tht .iov, apph 

*04 twn properly .Z“ 

^Aoiu of He otocr numberiel opreemcol/controci. ^ 

IjZuih *noii«le(rf^rc and Mtef ths application contains 

w rfupiicarion of payment under on; program of the 6.5, Depart meat of 
and the partiupant 1 , not j/iour, on the 
to the goui^rnment except at 

explained on the teuerte tide. 

(25) 

OATE 

.ICNATURM • 

(26) 
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INSTRUCTIONS 

PREPARATION ANT PROCESSING 
Form SCS-BF-lAl - APPLICATION FOR PAYMENT 


COPIES REQUIRED : Original and three when there is only one participant. 

Additional copies to be prepared as required to provide a copy to each participant, 

SIGNATURES ; Only the original copy need be signed manually. 

DISTRIBUTION ; Original and all copies shall be forwarded to the AA. Distribution 
of copies to field office and participant shall be made after application has 
been scheduled for payment. 

PREPARATION ; Upon request, the DC may assist participant in preparing application. 
When such assistance is given, the DC must be sure the participant understands the 
application before affixing his signature. 

Following is an explanation of the information to be recorded on the application, 

(1) Enter "RURAL CLEAN WATER PROGRAM," 

(2) The State in which the land unit is located. 

(3) The number assigned to the contract under which application for 
payment Is requested. 

(4) The number of the payment application. Each Form SCS“BF-141 submitted 
by the participant under a contract shall be numbered consecutively 

as received, 

(5) The location code number is to be assigned by the AA. 

(6) The county in which the land unit is located. 

(7) Contract item number as it appears in the contract for which payment 
Is requested, 

(8) The practice or identifiable unit as shown in the contract and the 
applicable SCS progress code assigned to the practice, 

(9) The number or amount for the practice unit when it becomes reportable, 

(10) Date the practice or identifiable unit was begun. 

(11) Date the practice or identifiable unit was completed. 

(12) Extent (quantity and unit of measurement) of the practice or identifiable 
unit actually applied, 

(13) The average cost as shown in the contract or the average cost current at 
the time the practice or identifiable unit was begun. When payment is 
to be made on the basis of actual cost not to exceed the average cost, 
the SCS-BF-141 must be supported by invoices, receipts, etc. 
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(14) The cost-share rate (percentage) specified in the contract for the 
practice. 

(15) The amount earned by the participant for the practice or identifiable 
unit (the product of (13), (14), and (15)). 

(16) Total amount earned by the participant for all items listed. 

(17) The percent share of amount earned (16) claimed by each participant. Show 
by line only where applicable. The single form is designed for a division 
of payments to two participants where applicable. If there are more 
participants involved, use the ^'Division of Payment Between Participants" 
portion of as many additional copies of Form SCS-BF-141 as are necessary. 

(18) Amount to be deducted for materials and/or services furnished to the 
participant by a vendor. 

(19) Amounts to be deducted for debts due the Federal Government. 

(20) Amounts of any other deductions required to be made due to errors in 
computations, change in average costs, or for any other legitimate reason. 
This is to be done by the AA. 

(21) Net amount of cost share approved for payment to the participant. 

(22) Name, address, and social security number of participant. 

(23) Signature of the participant. 

(24) Date signed by the participant. 

(25) Signature and date certified by DC as to performance with specifications 
and compliance with provision of the contract. 

(26) The DC will assure that ASCS has certified on the SCS-BF-141 the participant' 
status on the County Claim Control Record. 

(27) Approval for payment by AA. 
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§505.69 SCS-BF-140, Authorization for Materials or Services. 
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INSTRUCTIONS 

PREPARATION AND DISTRIBUTION 

Form SCS-BF-140 - AUTHORIZATION FOR MATERIALS OR SERVICES 


COPIES REQUIRED i Original and four (4), 

IDENTIFICATION ; Identify copies at the bottom of the form as follows: (1) Original, 

(2) Receiving Report, (3) Participant’s copy, (4) AA Contract copy, (5) FO Contract 
copy. 

DISTRIBUTION : 

Original - to participant for delivery to vendor or contractor. 

Information in Blocks 19, 20, 21, 22, 23, 25, 26, 27, 28, 29, 30, 31, 32, 33, and 34 
are not to be completed on original copy of SCS-BF-IAO. 

Receiving Report - to participant after delivery of materials or services to 
be receipted by participant and forwarded to AA for 
certification and transmittal to AA. 

Participant’s copy - to participant for his file. 

AA Contract copy - to AA, 

FO copy - to FO. 

PREPARATION ; Following is an explanation of the information to be recorded on 
the authorization, 

(1) Enter "RURAL CLEAN WATER PROGRAM." 

(2) The State in which the land unit is located, 

(3) The county in which the land unit is located. 

(4) The number assigned to the contract under which authorization for 
purchase of materials or services is Issued. 

(5) Number assigned the SCS-BF-140. (Number consecutively beginning with 
the number 1.) 

(6) The location code number to be assigned by the AA. 

(7) The name and address of the participant, 

(8) The name and address of the vendor to furnish the materials or services, 

(9) The name and address of AA to which bills for materials or services are 

to be rendered, 

(10) Date on which delivery must be completed by the vendor, 

(11) Signature of the AA, 

(12) Date the SCS-BF-^IAO is approved by the AA. 

(13) Contract item number as shown on the water quality plan. 
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(14) Materials or services for which payments will be made to the vendor by 
the Service. Show delivery instructions and specifications for each 
item* If space is insufficient, specifications may be shown on reverse 
or on an attachment. 

(15) Unit of measurement such as acre, pound, ft., cu* yd.,, etc* 

(16) Quoted sales price per unit. 

(17) The authorized quantity of each of the materials or services in (U). 

(18) The total cost authorized for each material or service in (14) . 

(19) Average cost per unit as shown in the contract. If the average cost 

of the contract item involved is decreased or increased before materials 
or services are placed "on the land" an appropriate cost--sharlng adjustment 
must subsequently be made with the landuser on Form SCS— BF-141i 


(20) Cost-share rate as specified in the contract for the contract item. 

(21) Amount of cost share for AA and computed as of the date SCS-BF-140 is Issued 
(Col. 17 X 19 X 20). 

(22) The quantity of each material or service in (14) actually delivered by 
the vendor. To be recorded by the participant on the "receiving report" 
copy. If different from (17), AA should change Column (17) to reflect 
actual quantity furnished and recompute item (21). 

(23) The total cost of each material or service in (14) actually delivered by 
the vendor* To be recorded by the participant on the "receiving report" 

copy. 

(24) The sum of (18). 

(25) The sum of (23). 

(26) The maximum amount of item (18) authorized for payment by the AA. This 
shall be the sum of (21) , 

(27) Same as amount in (26). 

(28) Amount to be paid by the participant, (24) minus (26). 

(29) Item (27) minus (28). 

(30) Date materials or services were received by the participant. 

(31) The signature of the participant. 

(32) The date certification was signed by the participant. 

(33) Signature of the AA. 

(34) The date certification was signed by AA. 
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1. ADMINISTRATIVE AGENCY 

Enter the name and location of the administering agency. 

2. PROJECT NAME 

Enter the name of project as identified in the project grant 
agreement. 

3. LOCATION CODE 

Enter the designated location code used in the SCS Progress 
Reporting System. Prepare a separate record for each location code 
identified in the RCWP project. The SCS state conservationist is 
to provide the location codes to the administering agency. 

4. F Y DATE 

Enter the applicable Federal fiscal year and inclusive dates for 
the quarterly report. 

5. DATE 

Enter the date the cost-share transaction was made to the 
participant. 

6. PARTICIPANT 

Enter the name of the participant to whom cost-share payment, 
offset or refund is made. 

7. CONTRACT NUMBER 

Enter participant's contract number. 

8. PAYMENT APPLICATION NUMBER 

Enter the application for payment number from the Form SCS-B£cF-Ul , 
Application for Payment, from which payment is made. 

9. UNIT 

Enter the extent BMP was applied (number, feet, acres). 

10. COST SI{ARE 

Enter the dollar amount of cost share earned and dollar amounts of 
Circle offset amounts to demote a minus entry. 
Offsets may be deducted from the cost share earned in order to 
recover funds owed to the Federal Government. 

11. REFUND 

Record refunds received. Circle refund amounts to denote a minus 
entry, s-ejun^ are payments made to the Federal Government by 
participants. Example: A contract is terminated because of sale 
of a participant's farm and the new owner does not continue the 
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contract. The original owner 'Refunds” to the Federal Government 
the amount of previous cost shares paid to the participant. 
Maintain a complete documentation of offset and refund transactions 
in the participant's contract folder. 

12. QUARTERLY SUMllARY 

Record total amounts of cost-shares earned > total offsets and 
refunds » and total cost shares paid. Record these totals in the 
administering agency’s quarterly cost-share report to the Soil 
Conservation Service (see Exhibit §505*71, RCVP quarterly summary 
report) . 

13. REMARKS 

Explain entries such as offsets or refunds. 
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§505.71 RCWP cost share quarterly report. 
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§506.0 Glossary of terms. 

Accrued expenditures . A liability, whether paid or unpaid, incurred 
for goods and services received, other assets acquired, and performance 
accepted during the accounting period. Expenditures accrue regardless 
of when cash payments are made, whether invoices have been rendered, or 
in some cases whether goods or other tangible property have been 
physically delivered. 

Accrued income . The earnings during a given period which are a 
source of funds to the grantee resulting from services performed, goods 
and other tangible property delivered to purchasers, and amounts due the 
grantee for which no current services or performance are required. 

Adequate level of participation . An adequate level of participation 
is reached when participants having control of 75 percent of the 
identified critical area or source of the pollution problem in the 
project area, are under contract. 

Administering agency . A soil conservation district, State soil and 
water conservation agency, or State water quality agency that enters 
into an agreement with the SCS state conservationist to administer 
assigned responsibilities for RCWP projects; or ASCS, when USDA retains 
contract administration. 

Administrative cost . Grant and fund transfer costs, including 
allowable costs incurred by the administering agency in contract 
administration. These costs, indirect and direct, include charges for 
personnel, travel, materials, and supplies. The costs are limited to a 
maximum of 5 percent of the Federal share for BMP cost. 

Agreement . A legal instrument reflecting the relationship between 
SCS and the administering agency for performance of RCWP activities. 

Agricultural nonpoint source pollution . Pollution originating from 
existing nonpoint sources that are (a) agriculturally related, including 
runoff from animal waste disposal areas and from land used for livestock 
and crop production, or (b) silviculturally related pollution. 

Agricultural portion of a 208 plan . That portion of the 208 plan 
that deals with agriculture and those silvicultural activities related 
to farming and ranching enterprises. 

Appeals board . A group of three or more individuals, including a 
hearing officer, established by the administering agency with the 
concurrence of the SCS state conservationist to review asserted contract 
violations, hear associated appeals, and report its findings, 
conclusions, decisions, and recommendations in State- or 
locally-administered projects. 
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Application participant * An application submitted by a land owner or 
operator to the administering agency requesting an RCVP contract for his 
or her farm or ranch. 

Application project . An RCWP application submitted by the governor 
to the SCS Administrator for assistance under the RCWP* 

Average cost . The calculated cost, determined by recent actual local 
costs and current cost estimates, considered necessary for carrying out 
BMPs or an identifiable unit thereof. 

Best management practice (BMP) . A single practice or a system of 
practices to improve water quality Included in the approved RCWP 
application that reduces or prevents agricultural nonpoint source 
pollution . 

BMP cost . The amount of money actually paid or obligated to be paid 
by the participant for equipment use, materials, and services for 
carrying out BMP^s or an identifiable unit of a BMP. If the participant 
uses his or her own resources, the cost includes the computed value of 
his or her own labor, equipment use, and materials. 

Conservation district (CD) . A subdivision of a State or territory 
organized pursuant to the State Soi] Conservation District Law, as 
amended. In some States these are called soil conservation districts, 
soil and water conservation districts, resource conservation districts, 
or natural resource districts. 

Contract . The legal document that includes the water-quality plan 
and is executed by the participant and the administering agency. It 
details the agreement between parties for carrying out BMPs on the 
participant* s land. 

Contracting officer (CO) . The administering agency employee 
designated and authorized to enter into and administer contracts and 
make related determinations and findings regarding such contracts on 
behalf of the administering agency. 

Cost-share level . The percentage of the total cost of installing 
BMPs included in the participant's contract that is paid by the 
administering agency . 

Critical areas or sources . Those finite areas of sources of 
agricultural nonpoint source pollutants identified as having the most 
significant impact on the quality of the receiving waters. 

Direct costs . Costs that can be specifically identified with the 
program. 

Disbursements . The grantee’s total cash payments made from program 
funds less refunds received during the reporting period. 
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Environmental assessment . A concurrent part of conservation planning 
in which the potential long- and short-term effects of an action on man, 
his physical or social surroundings > and nature are evaluated and 
alternative actions are explored. 

Federal funds authorized . The total amount of funds authorized in 
the grant agreement. 

Federal Management Circular FMC 74-4 . "Cost Principles Applicable to 
Grants and Contracts with State and Local Governments." 

Financial burden . The participant's contribution to the total cost 
of BMP's that would be inequitable or probably prevent participation in 
RCWP. 

Fiscal year . The Federal fiscal year begins October 1 and ends 
September 30. 

Followup . Maintaining contact with the land user to provide timely 
assistance in making decisions, helping implement decisions, helping the 
land user with new technology, encouraging continued progress in 
planning and implementation, and helping update objectives and 
decisions . 

Group . Two or more land users who are cooperating to achieve group 
water quality objectives. They may use a pooling agreement to help 
accomplish these objectives. 

Identifiable unit . A component of a BMP that can be clearly 
identified in carrying out BMP's in the water quality plan. 

Implementation . The act of carrying out or executing decisions made 
during planning. May include both followup and application. 

Indirect costs . Costs incurred by the grantee which are not 
identifiable with a specific program, but which benefit the joint 
program objective. 

Inventorie s and evaluations . Resource data prepared, interpreted, 
analyzed, and evaluated for planning or implementation for water quality 
improvement. Includes but is not limited to soil interpretations (over 
and above those normally required for a published soil survey), land and 
water inventories, watershed data, land use, outdoor recreation 
information, plant and wildlife inventory data, and information on 
conservation practices or measures applied or needed. May include 
potentials and alternatives for land and water use and treatment. 

iigtter of credit -- Treasury Regional Disbursing Office System . The 
system whereby the letters of credit are maintained and serviced by 
Treasury disbursing centers and Treasury regional disbursing officers. 
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Management agency . The Federal, State, interstate, regional, or 
local agency designated by the Governor to carry out the approved 
agricultural portion of the 208 water-quality management plans. 

Nonpoint pollution . Pollution of water derived from an unconfined, 
diffused source, including but not limited to, land areas and return 
flows from agriculture from which pollutants are or may be discharged. 

Obligations . Amounts of orders placed, contracts and agreements 
awarded, services rendered, and similar transactions during a given 
period that require payment. 

QMB Circular A-34 , "Instructions on Budget Execution." 

0MB Circular A-102 (Rev.) . Office of Management and Budget Uniform 
Administrative Requirements for Grants-in-Aid to State and Local 
Governments . 

Offsite benefits . Favorable effects of BMP's that occur away from 
the land of the participant receiving RCWP assistance and accrue to the 
public as a result of improved water quality. 

Outlays . Charges made to the program. These should be reported on 
an accrual basis. 

Participant . A land owner or operator who applies for and receives 
assistance under RCWP. 

Participant's water quality plan . The plan that identifies critical 
agricultural nonpoint sources of water quality problems and sets forth 
BMP's which contribute to meeting the water quality objectives of the 
project . 

Pooling agreement . An agreement between two or more land users to 
pool their resources to treat a common water quality problem. 

Privately-owned rural land . Lands not held by Federal, State, or 
local governments that include cropland, pastureland, forest land, 
rangeland, and other associated lands. 

Program income . Gross income earned by the federally-supported 
programs of the grantee. Such earnings exclude interest income and may 
include, but are not limited to, income from service fees, sales of 
commodities, usage or rental fees, sale of assets purchased with grant 
funds, and royalties on patents and copyrights. 

Quality in the environment . Maintaining or improving the environment 
by reducing the amount of sediment going into lakes, reservoirs, and 
waterways; by flood prevention and flood plain management; by reducing 
air and water pollutants; by protecting fish and wildlife and improving 
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their habitat; and by erosion control, beautification, diversification, 
and prudent land use in both urban and rural areas; or by maintaining 
the existing ecosystems. 

RCWP projects . The total system of BMP's, institutional 
arrangements, and technical, cost-sharing, and administrative assistance 
activities that are authorized in a RCWP project area. 

Responsible Federal Offical fRFO) . The Federal official responsible 
for meeting the National Environmental Policy Act requirements. The SCS 
state conservationist is the RFO for RCWP projects. 

Silvicultural . Science and art of cultivating (growing and tending) 
forest crops based on the knowledge of forestry. Silviculture-related 
pollution is included as agriculture nonpoint source pollution in the 
RCWP. 

Standards and specifications . Requirements that establish the 
niinimum acceptable quality level for planning, designing, installing, 
and maintaining BMP's. 

State . Any of the several States of the United States, the District 
of Columbia, the Commonwealth of Puerto Rico, the U.S. Virgin Islands, 
Guam, American Samoa, the Commonwealth of the Northern Marianas, and the 
Trust Territory of the Pacific Islands. 

State water quality management plan . The plan developed by the State 
pursuant to requirements of Section 208 of PL 92-500. 

Technical assistance cost . Direct and indirect costs associated with 
the preparation and review of participant water quality plans; design, 
layout and application of BMP's; and investigations associated with 
monitoring and evaluating progress toward meeting project objectives. 

Treasury Circular 1075 (Rev.) . Uniform Administrative Requirements 
for Grants-in-Aid to State and Local Governments. 

Unobligated balance . Federal funds authorized in the grant agreement 
less the grantee's outlays and obligations of grant funds. 

Unpaid obligations . The amount of obligations incurred by the 
grantee which have not been paid. 

Water quality assistance notes . Notes kept by SCS personnel in the 
case file for each individual, group, and unit of government receiving 
planning and implementation assistance. They are a concise, factual, 
and chronological narrative of significant water quality activities 
summarizing progress in planning and implementation. 
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Secretary's Memorandum No. 1968 (RCWP) 


506.1 


UNITED STATES DEPARTMENT OF AGRICULTURE 

OFFICE OF THE SECRETARy 

WASHINGTON, 0. C. 202SO 


Decarber 15, 1978 
SECRETARY'S MEM«ANI»M NO. 1968 


Rural Clean Water Program 


Purpose 

The purpose of this memorandum Is to establish the Department's 
organizational structure for implementing Section 208(j) of the Federal 
Water Pollution Control Act, the Rural Clean Water Program (RCWP). All 
agencies of the Department are expected, within existing authorities, to 
support this effort of helping rural land owners and operators control 
nonpoint source pollution to Improve the quality of the Nation's waters. 


Background 

Section 35 of the Clean Water Act of 1977 (Public Law 95-217) amends 
Section 208 of the Federal Water Pollution Control Act (Public Law 
92-500) by adding a new implementing subsection (j) titled "Agricultural 
Cost Sharing," 


Section 208 provides for the development of Water Quality iianagement 
plans by State and areawide planning agencies and for plan implementation. 
Subsection (j) authorizes the Secretary of Agriculture, with the concurrence 
of the Administrator, Environmental Protection Agency (EPA) , to establish 
and administer a program to enter into long-term contracts of not less 
than 5 years nor more than 10 years for technical and cost-sharing 
assistance with eligible rural land owners and operators for the purpose 
of Installing and maintaining best management practices to control 
nonpoint source pollution. The program is to be applicable in only 
those States or areas which have an approved agricultural portion oL a 
Section 208 water quality management plan. 


Program Coordination 

There is established a National Rural Clean Water Coordinating 

ehnlred by the Administrator . Soli CoMorvatlon S«v ce.^ J^hls^Co™ltte^^^^ 

Is to Include as members: Administrators of the ^ fFinllA) 

and Conservation Service (ASCS) , 'Jj;SCS)'^^Soil Conservation 

Eoonomlca Statlatlta.^and f^^r-^^raJ^n^Slatratlon (SEA, ; 

a^tSe Lai; Foraat Service (FS). (Sa) .“will 

Water and Waste Management, Environmental Protection Agency 

also be a member of the Committee. 506-7 
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0 The duties of the National Committee are to: 

~ coordinate Individual agency programs with the Rural Clean 
Water Program; 

- recommend to the Administrator, Soil Conservation Service, the 
Secretary's designee, the project areas to be funded for cost- 
ahnrinn ; 

advise the Administrator, Soil Conservation Service, the 
Secretary's designee, on the merits of proposed variances 
exceeding 50 percent cost-share rates; 

- assist the Administrator, Soil Conservation Service, in 
determining program administration, technical assistance and 
cost-share needs; 

assist the Administrator, Soil Conservation Service, In 
mediating agency differences at the State level; 

periodically advise the Secretary and Assistant Secretary for 
Conservation, Research and Education of program and policy 
Issues ; 

recommend project areas and criteria for comprehensive joint 
USDA/EPA water quality monitoring, evaluation, and analyses. 

The National Committee has rocomniended, and I concur, that there is a 
need for State Rural Clean Water Coordinating Committees to be established 
and chaired by the State Conservationists, Soil Conservation Service. 

The Rural Clean Water Program rules and regulations will set forth the 
adnilnlstratlon of jthe program and agency roles in implementing the 
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§506.2 Public Law 95-217 - Section 35 - Agricultural Cost Sharing 


PUBLIC LAW 95-217— DEC 27. 1977 91 STAT. 1579 

AOKICULTURAL C»6T SHARING 

Sec. 35. Section 208 of the Federal Water Pollution Control Act is Contracts 
amended by adding at the end thereof the following new subsection: pro^nm, 

“(j) p) The Secretary of Agriculture, with the concurrence of the tsubliahment 
Administrator, and acting through the Soil Conservation Service 
and such other agencies of the Department of Agriculture as the Sec* 33 1288. 

retary may designate, is authorized and directed to establish and 
administer a program to enter into contracts, subject to such amounts 
fts are provided in ad\nnce by appropriation acts, of not less than five 
years nor more than ten 3’ears with ownere and <merators having control 
of rural land for the purpose of installing ana maintaining measures 
incorporating best management practices to control nonpoint source 
pollution for improved 5\ater quality in those States or areas for which 
the Administrator has approved a plan under subsection (b) of this 
section where the practices to which the contracts apply are certified 
by the management Bgoncy designated under subsection (c) (1) of this 
section to be consistent with such plans and will result in improved 
water quality. Such contracts may be entered into during the period 
ending not later than September 31, 1988. Under such contracts the ConLrict unn*. 
land owner or operator shall agree — 

“(i) to effectuate a plan approved by a soil conservation dis- 
trict, where one exists, under this section for his farm, ranch, or 
other land substantially in accordance with the schedule outlined 
therein unless any requirement thereof is waived or modiffe^l by 
the Secretary ; 

“(ii) to forfeit all rights to further payments or grants under 
the contract and refund to the United States all payments and 
grants received thereunder, with inl^rest, upon his violation of 
the contract at any stage during the time he has control of the 
land if the Secretarj’, after considering the recommendations of 
the soil conser\*ation district, ffhere one exists, and the Adminis- 
trator, determines that such violation is of such a nature as to 
warrant termination of the contract, or to make refunds or accept 
such payment adjustments as the Secretary may deem appropri- 
ate if he determines that the violation by the owner or operator 
does not warrant termination of the contract; 

** (iii ) upon transfer of his right and interest in the farm, ranch, 
or other land during the contract period to forfeit all rights to 
further payments or grants under Uie contract and refund to the 
United States all payments or grants received thereunder, with 
interest, unless the transferee of any such land agrees with the 
Secretary to assume all obligations of the contract: 

”(iv) not to adopt any practice specified by the Secretary on 
the advice of the Aaministrator in the contract as a practice which 
would tend to defeat the purposes of the contract ; 

‘^(v) to such additional provisions as the Secretary determines 
are desirable and includes in the contract to effectuate the pur- 
poses of the program or to facilitate the practical administration 
of the program. 

^ (2) In return for such agreement by the landowner or operator the Tecfcakal aad 
Secretary shall agree provide technical assistance and share the cost BmcUI 
of carrying out those conservation practices and measures aet forth 
in the contract for which he determines that cost sharing is appro- 
priate and in the public interest and which are approved for cost ahar- 
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91 STAT. 1580 PUBLIC LAW 95-217— DEC. 27, 1977 


CoDtract 

terminfttioD. 


AdminiBlratioD 
agreenenu 
re|>orU and coitf . 


RefuUdont. 
p. 1568. 


16 use 1001 

wu, 

Appropriatioii 

•uUioriBAtkM). 


ing by the agency designated to implement the plan develoj^ed under 
subsection (b) of this section. The portion of such cost (including 
labor) to be shai-ed shall be that part which the Secretary determines 
is necessary and appropriate to effectuate the installation of the water 
quality management practices and measures under the contract, but 
not to exceed 60 per centum of the total cost of the measures set forth 
in the contract; except the Secretary^ may increase the matching cost 
share where he determines that (1) the^ main ^nefits to be derived 
from the measures are related to improving offsite water quality, and 
(2) the matching share requirement would place a burden on the land- 
owner which would probably prevent him from participating in the 
program. 

*‘{3) The Secretary may terminate any contract w’ith a landowner 
or operator by mutual agreement with the owner or operator if the 
Secretary determines that such termination would be in the public 
interest, and may agree to such modification of contracts prenously 
entered into as he may determine to be desirable to carry out, the pur- 
poses of the program or facilitate the practical administration thereof 
or to accomplish equitable treatment with respect to other consen^a- 
tion, land use, or water q^uality programs, 

“(4) In providing assistance under this subsection the Secretary 
will give priority to those areas and sources that have the most sig- 
nificant effect upon watei quality. Additional investigations or plans 
may be made, where necessary, to supplement approved water quality 
management plans, in order to determine priorities. 

‘‘(5) The Secretary shall, where practicable, enter into agreements 
with soil conservation districts, State soil and water conserv’stion nan- 
cies, or State water quality agencies to administer all or part of the 
program established in this subsection under regulations developed 
oy the Secretary. Such agreements shall provide for the submission 
of such reports as the Secretaiy deems necessary^, and for payment by 
the United States of such portion of the costs incurred in the adminis- 
tration of the program as the Secretary may deem appropriate. 

‘*(6) The contracts under this subsection shall be entered into only 
in areas where the management agency designated under sub^ction 
(c)(1) of this section assures an adequate level of participation by 
owners and operators having control of rural land in such areas. 
Within such areas the local soil conservation district, where one exists, 
together with the Secretaiy of Agriculture, will determine the prior- 
ity of assistance amor^ individual land owners and operators to 
assure that the most critical water (quality problems are addressed. 

*‘(7) The Secretary, in consultation with the Administrator and 
Bubject to ^tion 804 (k) of ^is Act, shall, not later than September 
80, 1978, promulmte reflations for canyuM out this subsection and 
for support and cooperation with other Federal and non-Federal 
agencies for implementation of this subsection. 

“(8) This program shall not be used to authorize or finance projects 
that would otherwise be eligible for assistance under the terms of Pub- 
lic I.#aw ^566. 

*^(9) There are hereby authorized to be appropriated to the Secre- 
tary of Agriculture $200,000,000 for fiscal year 1979 and $4(K),000,000 
for fiscal year 1980, to carry out this subsection. The plrogram author- 
i^d under this sub^tion shall in addition to, and not in sul^titu- 
tion of. other programs in such area authorized by this or any other 
public law,^. 
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Section 

Section 

Page No 

A-95 Clearinghouse process 

634.13(a) 

501.10, 

500-3 

preapplication review 

-- 

501.11(g) 

501-5 

Access to land unit and records 

634.27(i) 

502.60 

502-33 

Acreage limitation 

634.12(c) 

501.0,1 

501-1 

for contracts 

-- 

502.31(c) 

5D2-17 

Adequate level of participation 

definition 

634.5(a) 

506.0 

506-1 

regulations 

634.12(b) 

501.0 

501-1 

percent under contract 

-- 

501.2 

591-2 

Administering agency 

approval of 

634.5(b) 

500.11 

590-7 

definition of 

506.0 

5C6-1 

qualifications of 


501.5C-52 

501-27 

replacement of 

634.17(c)(1) 

502. 2S 

592-14 

responsibilities of 

634. 4(p) 

500.21 

509-17 

selection of 

634.4(c)(l7) 

500.21 

5. ’>0-1 2 


634.4(q)(l) 

500.21 

500-18 

Administration 

634.3 

SCO. 10 

'juO- < 

Administrative costs 

634.5(c) 

Sn#; {, 

s; './...l 

Applications - see Project 
applications 

Application from governor 

63Aa3(a) 



Appeals see Contracts, Grant 

agreements, Project 

Appeals board 

634.5(.g) 



Approval of water quality plan 

by soil conservation district 
Authorization of program 

634.23(g) 

634.1(a) 



Authorization of projects 

regulation 

634.14(c), 



Average costs 

definition of 

63^. 5 Chi 



determination of 

regulations 

634.27tcj 



Best management practices 

certification 
cost, definition 

634. 5(j) 

y rs t 

';ni i4(ii 

501-10 


definition 

operation and maintenance 
practices not cost shared 


634.2A(d) 
634. 5(i) 
634,25 (h) 

634.23(d) 

634.24(e) 

634.25(b) 


502.50 

506.0 

502.60 

50l.n(,f) 

502.35Ca) 

502.50 

502.60 

502.41 


5&2-30 

5D2-33 

501- 7 

502- 20 
502-30 
502-33 
502-25 
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Section 

Page No, 

practices required but 

not cost shared 

634, 23(b) 

502*35(aJ 

302-2U 

Compliance with other 

Federal laws 

634.23(c) 

502.35(a) 

502-20 

Conservation measures 

634.23(d) 

502.35(a) 

502-20 

Contents of project applications 

components requi red 


501.13 

501-6 

optional material 

634.13(c) 

501.14 

501-10 

Contracting 

allowable period 

634.25(i) 

502,60 

502.27(a) 

502-33 

502-12 

increase in 

634.19(b) 

502.28 

502-15 

Contracts 

application for assistance 

634,22 

502.34(a) 

502-18 

appeals 

634.28 

502.90 

502-53 

634.30 

502.94 

502-56 


634.31 

502,95 

502-56 

based on water quality plan 

634, 25(a) 

502.60 

502-33 

contents of 

634.25(d) 

502.60 

502-33 

definition 

634. 5(k) 

506.0 

506-2 

eligible participants 

634.21 

502.32 

502-17 

extension 

634.19(b) 

502,28 

502-15 

file 


502.61 

502-34 

group 

634,25(j) 

502.77 

502-50 

maximuni and minimuim length 

634.25(i) 

502.60 

502-33 

modifications 

634.26 

502.72 

502-42 

non-cost shared BMP^s 

634.23(b) 

502.35(a) 

502-20 

operation and maintenance 

634.25(h) 

502,60 

502-33 

participant responsibilities 

634.25(f) 

502,60 

502-33 


634.25(k) 

502.70 

502-41 

pooling agreements 

634. 25 (j) 

502.77 

502-50 

refunds 

634.26(e)(2) 

502.75 

502-48 


634.29(c) 

502.93 

502-56 


634, 31(e)(1) 

502.101 

502-60 

signatures 

634.25(e) 

502.60 

502-33 

technical adequacy 

634.25(e) 

502.60 

502-33 

termination 

634. 25 (m) 

502.102 

502-60 


634.29(b) 

502.93 

502-55 

violations 

634.29 

502.92 

502-55 

Coordination among programs 

634.4(i)(l) 

500.21 

500-14 


634.4(j)(6) 

500.21 

500-15 

Corporate lands 

634.20 

502.31(a) 

502-17 

Cost-sharing 

634.24 

502.50 

502-29 

equitable treatment 

634.26(a) 

502,72 

502-42 

Federal share 

634.24(b) 

502,50 

502-29 

financial burden 

634.24(c) (2) 

502.50 

502-29 

ineligible practices 

634.24(e) 

502.50 

502-30 

level 

634.5(1) 

506.0 

500.3(h) 

501.13(f) 

501.13(i) 

506-2 

500- 3 

501- 7 
501-10 
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Section 

Page No. 

maximum per BMP 

$34, 24(b) 

502.50 

502-29 

maximum per participant 

634.27Cb) 

502.50 

502-30 

payments 

634.27(c) 

502.50 

502-31 

refunds 

634.26(e)(2) 

502.75 

502-48 


634.31(e) 

502.101 

502-59 

state and local contributions 634.24(f) 

502.50 

502-30 

State and local cost^sharing 

programs 

634.14(a)(4) 

501.21 

501-17 

variances 

634.24(c) 

502.50 

502-29 

Critical areas and sources 

634. 5 (m) 

506.0 

506-2 

Direct payment to supplier 

634, 27(f) 

503.10 

503-9 

Environmental impact statement 


500.12 

500-8 

Existing contracts 

634.18(d) 

501.13(i) 

501.20(b) 

502.28 

501-10 

501- 13 

502- 15 

Exceptions to acreage criteria 


501,1 

501-2 

Failure of BMP 

634 . 26(c) 

502.72 

502-42 

Financial burden 

634 . 5 (o) 

506.0 

506-3 

Financial management 

634.40 

503,0 

503-0 

Fund transfer agreements 

634.15(b) 

501.40(b) 

501-22 

Full funding 

634, 11(b) 

501,0 

501-1 

Grant agreements 

634.15(a) 

501.40(b) 

501-21 

amendments 

634.15(a)(4) 

502.2(e) 

502-3 

contents of 

634.15(a) 

501.40(b) 

501-21 

execution of 

634.15 

501.40(b) 

501-21 

suspension 

634.16 

502.10 

502-5 

termination 

634.17 

502.2O-.25 

502-9 

regulation 

634.17(a)(2) 

502.28 

502-12 

Indebtedness 

634.27(h) 

503.10 

503-9 

Indian lands 


502.31(b) 

502-17 

Investigations 

634.4(b)(8) 

500.21 

500-11 

Landowner application for 

assistance 

634.22(a) 

502.34(a) 

502-19 

Management agency 

definition 

634. 5(r) 

506.0 

506-4 

relationship with AA 


500.11 

500-8 

responsibilities of 

634. 4(o) 

500.21 

500-17 

Monitoring and evaluation 

attachment to application 


501.13(i) 

501-10 

comprehensive 


504.15 

504-6 

general 


504.14 

504-5 

regulations 

634.50 

504.0 

504-3 

National Rural Clean Water 

Coor. Comm. 

634. 4(i) 

500.21 

500-14 

No soil conservation districts 

exist 

634.4(c)(16) 

500.21 

500-12 

Objective 

634.2 

500.2 

500-1 

Offsite benefits 

634. 5(u) 

506.0 

506-4 

Operation and maintenance 

634.23(b) 

502.35(a) 

502-20 


634.25(h) 

502.60 

502-33 
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Section 

Section 

Page No. 

Participant water quality plan 

634. 5 Cw) 

506.0 

506-4 


634.23 

502.35(a) 

502-20 

Pl-566 practices 

634.24(e) 

502.50 

502-30 

Pooling agreements 

634.25(j) 

502.77 

502-50 

Preapplication 


501.11(g) 

501-5 

Priority among project 

applications 

634.13(a) 

501.10 

501-3 

Priorities among landowners 

634.4(b)(6) 

500.21 

500-1- 

634.22(b) 

502.34(a) 

502-19 

Private land 

634. 5(x) 

506.0 

506-4 


634.20 

502.31 

502-17 

Project 

appeals of termination 

634.18(c) 

502.28 

502-15 

application 

634.13 

501.10 

501-3 

components 


501.13 

501-6 

funds to prepare 


501.12 

501-6 

procedure 


501.11 

501-3 

review 


501.20 

501-13 


634.14 

501.21 

501-16 

submitting 


501.20 

501-13 

approval 

634.14(d) 

501.21 

501-17 

area 

634.12(c) 

501.0 

501-1 

completion and close out 

634.19 

502.28 

502-15 

consistent with 208 plan 

634.12(a) 

501.0,1 

501.13(f) 

501-1 

cost estimate 

634.13(c)(5) 

501-7 

definition 

634. 5 (y) 

501.0 

506-5 

eligible areas 

634.12(a) 

501.0 

501-1 

EPA concurrence 

634.14(c) 

501.21 

501-17 

Federal share 

634.4(i)(3) 

500.21 

500-14 

priorities 

NRCWCC 

634.14(a) 

501.21 

501-16 

state 

634 . 4(q) 

500.21 

500-18 

schedule of activities 

634.13(c)(4) 

501.13(e) 

501-7 

termination 

634.18 

502. 26-. 28 

502-11,14-15 

variance in 50% Federal 

share 

634.24(c) 

502.50 

502-29 


634.13(c)(5) 

501.13(f) 

501-7 

Program highlights 

Preface 

500.3 

500-2 

Public land 

634.20 

502.31 

502-17 

Public participation 

634.4(j)(4) 

500.21 

500-15 


634.4(p)(8) 

500.7(a) 

501.13(1) 

500.21 

501-10 

500-18 


634.13(a) 

501.10 

501-3 

Refund of contract payments 

634.26(e)(2) 

502.75 

502-48 


634.31(e)(1) 

502.101 

502-60 

Review of participant contracts 

634.25 

502.60 

502-33 
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Review of participant 

Section 

Section 

Page No 

water quality plans 
Responsibilities 

634.23Cg) 

302.35(a) 

502-21 

ASCS 

634.3(d) 

500.10 

500-7 


634.4(d) 

500.21 

500-12 

administering agency 

634. 4(p) 

500.21 

500-17 

county ASC committee 

634, 4(n) 

500.21 

500-16 

designated management agency 

634 . 4(o) 

500.21 

500-17 

ESCS 

634.4(g) 

500.21 

500-13 

EPA 

634.4(a) 

500.21 

500-9 

Forest Service 

634, 4(e) 

500.21 

500-13 

FraHA 

634, 4(h) 

500.21 

500-13 

Governor 

local Rural Clean Water 

634. 4(q) 

500.21 

500-18 

Coor. Comm. 

634.3(c) 

500.10 

500-7 

National Rural Clean Water 

634.4(j)(2) 

500.21 

500.23(c) 

500-15 

500-21 

Coor. Comm, 

634.3(a) 

500.10 

500-7 


634. 4(i) 

500.21 

500-14 

SEA 

SCS 

634.4(f) 

500.21 

500-13 

Adm of Nat. Program 

634.3 

500.10 

500-7 

general 

634.4(c) 

500.21 

500-11 

by offices 


500.21 

500-19 

soil conservation district 
State Rural Clean Water 

634.4(id) 

500.21 

500-16 

Coor. Comm. 

634.3(b) 

500.10 

500-7 

State 208 Water Quality 

634. 4(j) 

500.21 

500-14 

Agency 

State S & W Conservation 

634.4(1) 

500.21 

500-16 

Agency 

634. 4 (k) 

500.21 

500-15 

USDA 

634.3(d) 

500.10 

500-7 


634.4(b) 

500.21 

500-10 

Sale of land under contract 
Secretary's delegation of 

634.26(e) 

502.75 

500-48 

responsibility 

Section 208 water quality 

634.3 

500.10 

500-7 

management plan 

634.12(a) 

501.0 

500,5 

501.13(i) 

501-1 

500- 4 

501- 10 


634.13(b) 

501.10 

501-3 

Sequence of installing BMP 
Services 

634.23(e) 

502.35(a) 

502-21 

agreements 

634.15(c) 

501, 40(b) 

501-22 

contracts 

634.15(d) 

501.40(b) 

501-23 

Set-offs 

634.27(h) 

503.10 

503-9 
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Section 

Section 

Page No 

Standards and specifications 

634. 5(z) 

506.0 

506-5 

State Rural Clean Water 




Coordinating Cornii]. 

634.3 

500.10 

500-7 



500.3(e) 

500-2 


634, 4(j ) 

500.21 

500-14 

Supplemental investigation 


501.15 

501-11 

Supplement to manual 


500.4 

500-3 

Technical adequacy 




contract 

634.25(e) 

502.60 

502-33 

water quality plan 

634.23(f) 

502.35(a) 

502-21 

Technical assistance 




to participants 

634.1(b) 

500.1 

500-1 

contracts 

634.15(d) 

501.40(b) 

501-23 

costs 

634. 5 (bb) 

506.0 

506-5 

other Federal agencies 

634.4(c)(ll) 

500.21 

500-11 

SCS 

634.25(g) 

502.71 

502-41 


634.15(a)(2) 

501.40(b) 

501-22 

State or local agency 

634, 15(c) 

501.40(b) 

501-22 

through districts 

634.4(c)(ll) 

500.21 

500-11 

Termination 




grant 

634.17 

502.20-.25 

502-9 

project 

634.18 

502. 26-. 27 

502-11 

Variances 

634.13(c)(5) 

501.13(f) 



634.24(c) 

502,50 

502-29 



502.44(b) 

502-26 

Violations 

634.29 

502.92 

502-55 

Water quality plan 

634.23 

502.35(a) 

502-20 
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Figure 1* Suggested application procedure 



(flow chart). 
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Figure 2, Submitting RCWP applications for 



funding (flow chart). 


501-14 


Figure 3. Agreement options. 


501-24 


Figure 4. Sequence of comprehensive monitoring 




and evaluation plan development and 

approval (flow chart). 504-7 
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